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Metropolitan Water and Sewerage Board. 



To the Honorable the Senate and House of Representatives of the CommonweaUh of 
Massachusetts in General Court assembled. 

The Metropolitan Water and Sewerage Board, established under 
the provisions of chapter 168 of the Acts of the year 1901, has al- 
ready presented to your Honorable Body an abstract of the account 
of its receipts, expenditures, disbursements, assets and liabilities for 
the fiscal year ending on November 30, 1915, and now, in accordance 
with the provisions of chapter 235 of the Acts of the year 1906, 
presents a detailed statement of its doings for the cf^lendar year 
ending on December 31, 1915, being its 

FIFTEENTH ANNUAL REPORT. 

I. ORGANIZATION AND ADMINISTRATION. 

Board, Officers and Employees. 

The term of office of Thomas E. Dwyer expired on March 20, and 
he was reappointed for the term of three years next succeeding. At 
the end of the year the Board consisted of Henry P. Walcott, 
chairman, Edward A. McLaughlin and Thomas E. Dwyer. William 
N. Davenport has continued as secretary. Alfred F. Bridgman has 
been the purchasing agent and Miss Alice G. Mason the bookkeeper. 

There are also employed in the administrative office a paymaster, 
an assistant in auditing, two general clerks, three stenographers and 
clerks, a telephone operator, and a janitor with two assistants, both 
of whom act as watchmen. 

Such general conveyancing work and investigation of real estate 
titles in the different counties as have been called for during the 
year have been performed by George D. Bigelow. 

The consulting engineers of the Board are Hiram F. Mills and 
Frederic P. Stearns, who are called upon for services when matters 
arise which require their consideration. 
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Dexter Bracket!, Chief Engineer of Water Works, died on August 
26, 1915, and the Board makes this record of its appreciation: — 
In the death of Mr. Brackett the Board feels that the Conunonwealth 
has lost a tried and faithful public servant, who has rendered most 
important service in the construction and maintenance of the Metro- 
politan Water Works. Mr. Brackett had been connected with the 
Water Department of the City of Boston for many years prior to the 
creation of the Metropolitan Water Board in 1895. Upon the organ- 
ization of that Board he was appointed Engineer of the Distribu- 
tion Department, which position he held during the existence of the 
Board. Upon the abolition of the above named Board and the creation 
of the Metropolitan Water and Sewerage Board in 1901 he was reap- 
pointed Engineer of the Distribution Department and continued to 
serve in that capacity until February 1, 1907, when he was pro- 
moted to the position of Chief Engineer of Water Works. During 
his connection with the Metropolitan Water Works he was in charge 
of the construction of the Distribution System and considerable por- 
, tions of the Wachusett and Sudbury systems. Wise forethought, 
faithful devotion, careful and painstaking management in the execu- 
tion of the duties entrusted to him have characterized the perform- 
ance of all his work during his service of more than twenty years. 

Since Mr. Brackett's death William E. Foss has been Acting Chief 
Engineer of Water Works. The following have also continued as 
superintendents of departments under the direction of the Acting 
Chirf Engineer: Elliot R. B. Allardice, Superintendent of the Wachu- 
sett Department; Charles E. Haberstroh, Superintendent of the 
Sudbury and Cochituate Works and of the portion of the Weston 
Aqueduct above the Weston Reservoir; Samuel E. Killam, Superin- 
tendent in charge of the Weston Reservoir and the remiaining portion 
of the Weston Aqueduct, and of all distributing reservoirs and pipe 
lines within the Metropolitan Water District; and Arthur E. O'Neil, 
Superintendent of the several pumping stations. 

The average engineering force employed on construction and jnain- 
tenance during the year has included, in addition to the Acting Chief 
Engineer, 4 department superintendents, 1 division engineer, 10 as- 
sistant engineers and 35 others in various engineering capacities, and 
as sanitary inspectors, clerks, stenographers and messengers, the 
total force numbering 51. 

A maintenance force in addition to those engaged in engineering 
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capacities, as above mentioned, numbering upon the average during 
the year 256, has been required at the pumping stations, upon 
reservoirs, aqueducts, pipe lines and upon minor construction work. 
At the end of the year this force numbered 238. 

Frederick D. Smith, Engineer of Sewerage Works, has had charge 
of both construction and maintenance of the works. He has been as- 
sisted by Henry T. Stiff, Division Engineer in charge of the office and 
drafting, by 4 assistant engineers and by 15 others employed in dif- 
ferent engineering capacities, and by 2 stenographers and clerks. 

The maximum engineering force employed at any one time during 
the year pn the construction and maintenance of the Sewerage 
Works was 22. 

The regular maintenance force required in addition for the opera- 
tion of the pumping stations, the care and inspection of the sewers, 
and for other parts of the Sewerage Works, exclusive of the engineers 
and day-labor forces, on the average has been 167. 

The whole regular force of the Sewerage Department at the end of 
the year numbered 189, of whom the Engineer and 21 assistants and 
draftsmen were engaged in general upon the works, and of the 
remainder, 101 were employed upon the North System and 66 upon 
the South System. 

The maximum number of men employed upon contracts and upon 
day-labor construction on the Sewerage Works during the year was 
for the week ending November 20, when the number amounted 
to 340. 

II. METROPOLITAN WATER DISTRICT. 

The Metropolitan Water District now comprises the citifes of 
Boston, Chelsea, Everett, Maiden, Medford, Melrose, Newton, 
Quincy, Revere and Somerville, and the towns of Arlington, Bel- 
jpont, Lexington, Milton, Nahant, Stoneham, Swampscott, Watertown 
and Winthrop, — in all 10 cities and 9 towns. The District has an 
area of 174.8 square mifes, no additional municipalities having been 
admitted into the District during the year. Its population, accprd- 
ing to the State Census taken for April 1, 1915, was 1,201,300. 
The population of the District on July 1, 1915, the date upon 
which calculations for the Water Works are based, was estimated 
as 1,207,880. 
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m, METROPOLITAN WATER WORKS — CONSTRUCTION. 

The total amount expended for the construction and acquisition 
of the Metropditan Water Wo^ since the passage of the Metn^>ol- 
itan Water Act in the year 1895 has been $42^18470.64. 

The total amount expended during the .calendar year on account 
of the construction and acquisition of wo^ has been $404,030.09. 
The detmls of this expenditure are as fdlows: on account of the 
construction of a steel tank or reservoir on fidlevue Hill with con- 
necting pipe lines and the reinforcement of the southern high-service 
pipe lines in Milton, the sum of $77,592.51; for the work on lowering 
water pipes in Chelsea Creek, $25,257.67; for woik on account of the 
power jAant at Sudbury Dam, $50,151.16; for laying 60-indi Weston 
Aqueduct Sup[4y Mains, Section 5, $223,570.52; for stock on hand, 
$21,963.57; and for other minor works, engineering and administra- 
tion expenses, the sum of $5,494.66. 

The comi^eted work of the year indudes the construction of a 
42-indi cajst-iron water main under Chelsea Creek between Chelsea 
and East Boston to provide for the deepening of the ship channel by 
the United States Government. This work was finally completed in 
the early days of January. Subsequent to the comjdetion of the line 
the two old pipe lines w^e removed from the channel and the whole 
woA was finally completed in the last days of February. 

The work of laying a second 24-inch cast-iron southern high- 
service main about 13,000 feet in length from Dordiester Low» 
Mills through Adams Street in Milton and Quincy to the junction of 
Adams and Beale streets in Quincy, to reinforce the 24-inch main 
laid in 1897 and 1898, was finally completed under a contract with 
John J. Evans of Lawrence. While it was originally planned to 
connect this new 24-inch pipe line with the Metropolitan Water 
Works 36-inch main at the junction of Morton and River streets in 
Dorchester, it was found possible to make a more advantageous con- 
nection by purchasing from the City of Boston for $4,216.62, a por- 
tion of the Boston 36-inch main about 461 feet in length. The new 
24-inch main was then laid from the junction of River and Washing- 
ton streets through Washington Street to Sanford Street and con- 
nected with the 36-inch main thus purchased. 

The steel tank for the southern extra high-service reservoir on 
Bellevue Hill in West Roxbury, which '" ^'^ ^-^-it in diameter and 
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44 feet 3 inches in height and has a capacity of 2,500,000 gallons, was 
filled with water and tested for leakage on January 9, with a satis- 
factory result. On March 25 the tank was taken out of service, 
drained and painted. The masonry tower which encloses the tank 
has been built under a contract with John Cashman & Sons Co. The 
tower is 114 feet 2 inches in outside diameter at the base and 108 
feet 2 inches in inside diameter. It is 47J feet in height from the 
concrete foundation to the top of the cornicie. A parapet wall 4 
feet in height above the cornice surrounds the roof. The tower is of 
Bay View gray Rockport granite backed with concrete, with the ex- 
ception of that portion of the tower which is below the surface of 
the ground, which is of concrete. 

Work has also been in progress during the year upon the 60-inch 
Weston Aqueduct supply main which, connecting with that portion 
laid in 1909 and 1910, extends through Commonwealth Avenue to 
the Charles River, a distance of about 14,500 feet. The work was 
divided into two contracts, one with Andrew M. Cusack of Boston, 
for laying 7,990 linear feet of thp pipe line east of Auburn Street, 
and another with Charles A. Kelley of Somerville, for laying the 
remainder of the line, with the exception of the crossing under the 
Boston & Albany Railroad where a 60-inch steel pipe line was laid. 
Both these contracts were practically finished at the end of the year. 

Work has also been in progress during the year for the construc- 
tion of the hydro-electric plant to utilize the water power available 
at the Sudbiu-y Dam in Southborough. Substantial diflSculties have 
been experienced in the adaptation of the gate-house at this dam for 
the purposes of an electric power station but these have all been 
satisfactorily surmounted, and it is hoped that the production of 
electric energy for delivery to the Edison Electric Illuminating Com- 
pany can be begun by the first of April. 

IV. WATER WORKS — MAINTENANCE. 

The maintenance and operation of the Metropolitan Water Works 
during the past calendar year have required the expenditure of 
$447,659.62. 

(1) Storage Reservoirs. 

The water in the Wachusett Reservoir reached its highest eleva- 
tion, 392.42, op August 25. 

The Sudbury Reservoir during the year has been maintained at a 
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low level in order to facilitate the changes which are being made at 
the Sudbury Dam for the installation of the electric system. Fram- 
ingham Reservoir No. 3 and Lake Cochituate have been kept nearly 
full during the year. 

It has not been necessary to draw water for the supply* of the 
Metropolitan District from Framdngham Reservoir No. 1, Framing- 
ham Reservoir No. 2, Farm Pond, Ashland, Hopkinton and White- 
hall reservoirs and Lake Cochituate. 

(2) Aqueducts. 

The Wachusett Aqueduct was in service for the passage of water 
from the Wachusett Reservoir to the Sudbury Reservoir during the 
whole or portions of 260 days. The quantity of water flowing 
through the aqueduct was equal to an average of 70,280,548 gallons 
per day for the entire year. Of the total quantity of water admitted 
to the aqueduct 90.2 per cent, was used before its admission for the 
development of electric energy. 

For distribution to the cities and towns of the Metropolitan Water' 
District water was drawn through the Sudbury Aqueduct to the 
Chestnut Hill Reservoir every day in the year, the daily average for 
the whole year being 63,261,000 gallons. 

The Weston Aqueduct was in use during 349 days, the quantity 
of water delivered through the aqueduct being equivalent to a daily 
average of 33,573,000 gallons. 

(3) Pumping Stations. 

The total amount of water pumped at all the pumping stations 
was 27,706,300,000 gallons, which is 1,024,860,000 gallons less than 
in the previous year. 

The following are the several pumping stations: — 



Number 

of 
Engines. 



Contract 

Capacity per 

Day 

(GallonB). 



Lift 
(Feet). 



Chestnut Hill hig^-service station, 
Chestnut Hill low-service station, 
Chestnut Hill low-service station, 
Spot Pond station, 
Arlington station, 
Hyde Park station, . 



M.000.000 
105,000,000 
40.000.000 
30,000.000 
3,000,000 
6,000.000 



138 
60 
130 
125 
290 
140 
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The cost of operating the stations was $96,847.21, equivalent to 
$3,495 per million gallons pumped. The total cost is somewhat less 
than for the year 1914, the cost per million gallons showing a 
decrease of $0,153, the saving being due largely to the smaller 
amount expended for repairs. 

The total amount of coal purcha^ during the year was 7,361.17 
gross tons, of which 5,945.73 tons were bituminous and 1,415.44 
tons anthracite. All of the anthracite coal was buckwheat and 
screenings. The cost of bituminous coal delivered in the bins at the 
various stations varied from $3.93 to $5.06, and the cost of anthra- 
cite coal varied from $2.50 to $3.08 per ton. 

(4) Protection of the Water Supply. 

The Marlborough Brook filter-rbeds, on which is filtered the water 
received from brooks passing through the thickly settled portions of 
Marlborough, have been adequate for the filtration of all the water 
received. 

The Pegan Brook pumping station, at which is pumped upon the 
filter-beds the surface drainage of about one square mile in the 
thickly settled portion of Natick, was in operation 272 days in the 
year. 

The filter-beds which receive for - filtration the water flowing 
through the thickly settled portion of the town of Sterling, as well as 
the smaller filter-beds which receive the drainage from a few houses 
near Sterling Junction, the Worcester County Training School at 
West Boylston and from the swimming pool at Southborough, have 
been in successful operation and required only the usual attention 
during the year. 

Studies for the disposal of manufacturing wastes, as well as for 
the disposal of house drainage from the various towns within the 
drainage area of the Metropolitan Water System, have been in 
progress during the year. 

Constant inspection of the watersheds has been maintained by the 
Sanitary Inspector and his assistants and members of the main- 
tenance force. 

Chemical examinations of the waters used were made by the State 
Department of Health, and in addition, microscopical and bacterial 
examinations were made by the Board. These examinations enable 
the Board to take measures to remedy any diflBculties which are 
found to exist. 
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The quality of the water brought to the Metropolitan District 
continues to be satisfactory both in taste and in appearance. This 
condition results in a large measure from the fact that it is still 
possible to reject some of the sources which were in use before the 
extension of the water works to the South Branch of the Nashua 
River at Clinton. The water derived from the Wachusett watershed 
has been of superior quality to that coming from the Sudbury and 
Cochituate sources. The first-named supply, so far as possible, has 
been that conveyed to the District; the others h^ve been wasted to 
a greater or less e^nt as occasion has permitted. 

The time, however, is approaching when all the sources will be re- 
quired for the supply of the District. When that day arrives it will be 
necessary, without doubt, to filter *hese inferior waters in order to bring 
them to the standard of excellence to which the District has become 
accustomed since the establishment of the Metropolitan water supply. 

The subject of adequate filtration has been carefully considered, 
and whenever the need of such treatment becomes urgent, the Board 
will be in a position at once to construct the necessary works. 

During the year the Board acquired the fee of 103.118 acres of 
land for the protection and improvement of the water supply. 

(5) Clinton Sewerage Wobks. 
Certain changes have been made in the treatment of the filter-beds 
at South Lancaster diu-ing the year which have caused the removal 
of some complaints made of disagreeable odors noticed in the vicinity 
of the beds at nightfall or during some of the warmer days of the year, 
and no complaint has reached the Board during the past season which 
could justly be attributed to the condition of the filter-beds. 

(6) Forestry. 

About 140 acres of the Wachusett Reservoir marginal lands were 
planted with 171,900 three and four-year-old pine seedlings from the 
Oakdale nursery. About one-half of these were raised from seed; 
the remainder were received from the State nursery at Amherst 
when one year old. 

For the purpose of establishing shade trees along the property of 
the Commonwealth on the highways bordering the reservoir, 1,022 
sugar maple saplings were set out along 6^ miles of highway to re- 
place trees that were set out in former years and failed to grow. 



No. 57.] AND SEWERAGE BOARD. 9 

Undesirable trees and other growth of an inferior character were 
cut from 180 acres of land where there was a growth of young white 
pines from five to eight years old. It has been the policy of the 
Board to remove, so far as a convenient use of the working force of 
the department is possible, undesirable trees and underbrush on 
various portions of the lands controlled by it. In the two nurseries 
maintained atOakdale and the North Dike there are at present in 
good condition 175,650 seedlings. 

About 66 acres of Sudbury and Cochituate marginal lands were 
cleared pf trees and brush for planting and on these lands and along 
the aqueducts 124,175 three and four-year-old seedlings were set out. 
There are now in the Sudbury nursery 106,000 seedlings which will 
be ready for transplanting next spring. 

The ravages of the gypsy and brown-tail moths and of the 
elm-leaf beetle have continued during the year, requiring a large 
amount of work and considerable expense to protect the trees on 
lands controlled by the Board. The egg clusters of the gypsy moth 
have been painted with g-eosote and nests of the brown-tail moths 
destroyed by burning, and extensive spraying has been required for 
the preservation of trees infested by moths and elm-leaf beetles. 

(7) Wachusett Power Plant. 
• The hydro-electric power station at the Wachusett Dam was op- 
erated on '241 days during the year. The daily output varied from 
the minimum amount which the Connecticut River Transmission 
Company is required to take under its contract, to the full capacity 
of the plant. The operation of the plant continues to be successful, 
the gross earnings for the year being $26,252.29. The cost of operat- 
ing the plant has been 38,125.47, the net earnings $18,126.82, and 
the net earnings per thousand kDowatt hours generated, $3,661. 

(8) Rainfall and Water Supply. 

The rainfall is still below the average, but somewhat more than in 
the preceding year. On the Wachusett watershed the rainfall was 
44.65 inches and on the Sudbury watershed 43.93 inches, while the 
averages for the periods covered by the records have been, respec- 
tively, 45.39 inches and 44.79 inches. 

The Wachusett watershed yielded a daily average of 942,000 gal- 
lons of water per square mile, and the Sudbury watershed yielded a 
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duly average of 71d,000 gallons. The Wachusett watoahed yielded a 
daily average of 1,066,000 gallons pear squase mile, for the 19 years 
during which measiuvmenta have heat made, and the daily av«»ge 
per square mile from the Sudbury watenhed during die 41 years for 
which rec<nds have been k^ has beoi 968,000 gallons 

(9) Water Conshtmption. 

During the year the quantity of water sq^Iied to die Metropol^ 
tan Water District amounted to a daily average al 101,941,500 gal- 
lons, as measured by Metropolitan Water Worics met^s, which was 
equivalent to 88 gallons for each person in the District. This qoaa- 
tity was 5,094,600 gallons less than the average daily eonsun^twn 
of the preceding yesa. 

Acting under tiie authority eonfored by several statutes and ar- 
rangements which have bem made, water has been supplud to a 
limited extent outside <^ the M^ropditaa Water District. There has 
been drawn from the open diaonel of the Wachusett Aqueduct for 
the use of the Westborough State Hoqwtal a daily avoage quantity 
of 188,000 gallons. The town of Framingham has, under the pro* 
vision of the statute, drawn indirectly from Farm Pimd a daily 
average quantity of 626,301 gallons and directly from the Sudbury 
Aqueduct 157,260 gallons. A portioii of the town of Saugus has 
been supplied through the town of Revere with an average pf 
14y700 gallons daily. The United States Grovonment, fat use on 
Peddock's Idand, has been sapf^ed with a daily average of 77,100 
gallons, imd a daily average of 128,219 gallons has been furnished to 
the city of Worcester as an emergency supply. The sums diarged 
for the water thus supplied have amounted to $7,301.73. 

V. WATER WORKS — FINANCIAL STATEMENT. 

The financial abstract of tiie receipts, disbursements, assets and 
liabilities of the Board for the State fiscal year, b^inning with 
December 1, 1914, and ending with November 30, 1915, was, in 
accordance with the requirements d chapter 235 of the Acts of the 
year 1906, presented to the Genend Court in January last, and a 
copy of this financial abstract is printed as Appendix No. 6. 

Ad required by said chapter a detailed statement of its doings for 
the calendar year 1915, in relation to the Metropolitan Water Works, 
is herewith presented. 
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Construction. 

(1) Water Loans — Receipts and Payments. 
Total loans autlnwued to January 1, 1916, $42,798,000 00 

Receipts from the sales of property applicable to the construc- 
tion and acquisition of works: — 
For the period prior to January 1, 1915, . $242,927 00 
For the year ending December 31, 1915, . 2,006 56 

244,933 56 

Receipt from town of Swampscott for admission to District 

(St. 1909, c. 320), 90,000 00 



Total amount authorized to January 1, 1916, . . $43,132,933 56 

Amounts approved by Board for payments out of Water Loan 
Fund: — 
Payments prior to January 1, 1915, $42,414,140 55 

Approved for year ending December 31, 
1915, . . . . . 404,030 09 

42,818,170 64 



Amount authorized but not expended January 1, 1916, . $314,762 92 

(2) Total Water Debt, December 31, 1915. 

Waier Loan Ovtskmding, Sinking Fund and DM. 
Bonds issued by the Treasurer of the Ckmrnumwealth: — 

Smkmg fund bonds (3 and 3) per cent.), .... $41,398,000 00 
Serial bonds (3} and 4 per cent.), 1,138,000 00 



Total bond issue to December 31, 1915, .... $42,536,000 00 

Serial bonds paid prior to January 1, 1915, . $25,000 00 
Serial bonds paid m 1915, 17,000 00 

42,000 00 



Total bond issue outstanding December 31, 1915, . . $42,494,000 00 

Gross Water Debt, $42,494,000 00 

inking fund December 31, 1915, 12,491,245 25 



Net Water Debt December 31, 1915, . . . .$30,002,754 75 

A decrease for the year of $484,791.80. 
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(3) Metropolitan Wateb Loan and Sinking Fund, 
December 31, 1915. 



Ybab. 



LOftZM. 


Bonda 

iMued(8inkinc 

Fund). 


Bonds 


Sinking Fund. 


$27,000,000 


15,000,000 


- 


$226.286 05 


- 


2,000,000 


- 


699,860 70 


- 


6,000,000 


- 


954,469 00 


- 


4,000.000 


- 


1.416.874 20 


- 


8.000,000 


- 


1.849,832 97 


- 


1.000,000 


- 


1,578,619 72 


13.000.000 


10,000,000 


- 


1.662.426 95 


- 


8,500.000 


- 


2.256.808 81 


- 


1.500,000 


- 


2,877,835 59 


- 


2.500,000 


- 


8.519,602 92 


- 


650,000 


- 


4,207,045 69 


500.000 


1.850.000 


- 


4,897.822 62 


- 


- 


- 


5,648,575 69 


808,000 


- 


- 


6.419.288 28 


900,000 


808,000 


- 


7.226.262 31 


80,000 


500,000 


- 


8.069.902 91 


212,000 


- 


$200,000 


8.958.487 44 


600,000 


- 


190.000 


9.829,856 80 


108.000 


- 


- 


10.767.701 68 


- 


- 


258,000 


11,538,458 45 


- 


- 


400,000 


12,491.245 25 


142,708,000 


141.898.000 


$1,188,000 





1895, 
1896, 
1897. 
1898. 
1899. 
1900. 
1901. 

m 

1002, 
1903, 
1004, 
1905, 
1906. 
1907, 
1908, 
1909, 
1910, 
1911, 
1912. 
1913, 
1914, 
1915, 



(4) Water Assessment, 1915. 
The following water assessment was made by the Treasurer of the 
Commonwealth upon the various municipalities: — 

Sinking fimd requirements, $276,733 97 

Serial bonds, $30,000 00 

Less premium, 7,933 10 

22,066 90 

Interest, 1,447,905 41 

Mfuntenance: — 

Appropriated by Legislature, .... $460,835 00 
Less balance on hand, 43,211 74 

417,623 26 

Total water assessment for 1915, $2,164,329 54 
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In accordance with chapter 488, Acts of 1895, as amended in 1901, 
1904 and 1906, the proportion to be paid by each city and town is 
based one-third in' proportion to their respective valuations and 
the remaining two-thirds in proportion to their respective water 
consumption for the preceding year, except that but one-fifth of 
the total valuation and no consumption has been taken for the 
city of Newton, as it has not been supplied with water from the 
Metropolitan Works. 

The division of the assessment for 1915 was as follows: — 



CiTzxs AKD Towns. 

Arlington, 

Belmont, .... 

Boston, .... 

Chelsea, .... 

£veirett, .... 

Lexington, 

Maiden, .... 

Medford 

Melrose, .... 
IClton, .... 



CXTZBB AKD TOWNB. 



AuBSfiBiweiit. 



$17,860 68 
10,108 51 
1,866,006 20 
49,742 74 
47,776 88 
8,487 21 
45,702 09 
27,821 61 
19,82182 
16,480 78 



Nahant, . 
Newton, . 
Qninoy, . 
Revere, . 
Somerville, 
Stoneham, 
Swampsoott, 
Watertown, 
^Vnnthrop, 



$5,574 46 

6,124 02 

60,070 64 

28,816 63 

110,781 84 

7,209 00 

11.868 74 

19,042 86 

16,605 24 



$2,164,829 54 



(5) Supplying Water to CrriES and Towns outside op 
District and to Water Companies. 
Sums have been received during the year 1915 under the provi- 
sions of the Metropolitan Water Act, for water furnished, as fol- 
lows: — 

Town of Framingham, $1,478 61 

Town of Revere (on account of water furnished to a portion of the 

town of Saugufl for 1914), 250 00 

United States Government (for Peddock's Island), .... 1,955 60 

Westborough State Hospital, . 1,698 69 

Wakefield, 7,800 31 

Worcester, 1,357 20 

S14,540 41 

' The sums so received prior to March 23, 1907, were annually dis- 
tributed among the citiels and towns of the District; but since that 
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dMte, m mccordMDot witk the jnovisioiis of diapter 238 of the Acts 
of 1907, the sums so reoehred hATe been paid into the sinking fond. 



(6) ExnUlDITCBES FOB THE DiFFESEKT WOSES. 

Tbe folloving is a sammmfy oi the eipenditnres made in the 
oits openlions for the different works: — 



rorWo 



9ml3k^Ymmm 



li T I r iir iif rfiiti<tftfc»« 



ana It 



WilifliiitujUiM — 



42 



«niiiiliilii lhiiiiiHB>o« toQaJMBj). 
Il l l u ii «i D c O c fB BEBD, . 



san4s 



€rjmm 



ai.4»70 



Stock — MM^ v^yvM^ c 



,MBeeded,to 



Mfc Sort to fltaE^e ymrda, 
ipnteoftfcsworic: — 



■ totk»i 



• «f ttowxkaBdi 



i«fcBdiiii««a«cr 
Conpfeted vofln. Citgr «f ] 



tUMWSS 
1S744SM 



sues 57 



Totalfor 



hf t in a ing id wotk to JMamarj U IW^ 

of min to Jomaiy 1, 1916, 



4416 81 

UDM90 09 
4X414440 » 

$12318.]70 64 



No. 67.] 



AND SEWERAGE BOARD. 



15 



Maxntbnancb AKD OPEBAXIok. 



For the Year endins 
Deoember 81, 1016. 



Adminintration, 

General BupervisioD, . . 

Taxes and other expenses, 

Wachusett Department: — 

Superintendence, 

Reservoir, 

Forestry, 

Protection of supply, 

Buildings and grounds, 

Wachusett Dam, 

Wachusett Aqueduct, 

Clinton sewerage system: — 

Pumping station, 

Sewers, screens and filter-beds 

Sanitai^ inspection, 

Swamp drainage, 

Power plant, 

Sudbury Department: — 

Superintendence, Framingham office, 

Ashland Resenrotr, 

Hopkinton Reservoir, 

Whitehall Reservoir, 

fVamingham Reservoirs Nos. 1, 2 and 3, 

Sudbury Reservoir, 

Lake Ck)chituate, 

Marlborough Brook filters, 

Pegan filters, 

Sudbury and Cochituate watersheds, 

Sanitary inspection, 

Ck)chituate Aqueducc, 

Sudbury Aqueduct, 

Weston Aqueduci, 

Forestry, 

Improvement and protection of water supplies, 

Payments under Industrial Accident Law and special benefit appropriations, 

Distribution Department: — 

Superintendence, 

Arlington pumping station, pumping service, 

Chestnut Hill low-eervice pumping station, pumping service, . 
Chestnut Hill high-eervice pumping station, pumping service, . 

Spot Pond pumping station, pumping service, 

Hyde Pitfk pumping station, pumping service, 

Bear Hill Reservoir, 

Cheetnot Hill Reservoir and groimds, 

FeUs Reservoir, 

Forbes Hill Reservoir, 

Mystic Lake, conduit and pumping station, 

Mystic Reservoir, 

AmounU carried fonvardt 



$8,086 17 
6,085 00 
14,208 88 
26,000 60 
4317 28 
4,050 84 
8,020 56 

1,427 31 
6,256 07 
2,720 02 
1,600 26 
5325 47 



110,123 64 
1360 00 
2338 87 

800 34 
6,04187 
0,702 80 
3,077 06 
2,104 00 
8,600 51 
1,162 61 
3,143 52 
3,031 17 
6387 12 
6,071 00 
8366 00 
12,580 74 

784 84 



84,564 44 

8,370 81 

60,000 65 

16,002 43 

14,506 00 

6358 14 

202 15 

U,300 57 

512 50 

1,350 25 

2,148 30 

1,658 20 



818,114 12 
28356 33 
41320 48 



80,455 52 



80,157 47 



1117,664 43 8257312 02 
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MASfrairANCB akd Om^nim» 



For the Tear endins 
Deeember 31, 1015. 



AmourU$ brougki fonvardt 



Diftribntion Department — Con. 

Waban Hill Reeervoir, 

Weefeon Reservoir, 

Spot Pond, 

BuildingB at Spot Pond, 

Pipelines: — 

Low service, 

Northern high service, 

Northern extra high service, 

Southern high service, 

Southern extra high service, 

Supply pipe lines, 

Buildings at Chestnut Hill Reservoir, 

Chestnut Hill pipe yard, 

Glenwood^ipe yard and buildings, 

Stables, 

Venturi meters, 

Measurement of water, 

Arlington pumping station, buildings and grounds, 

Hyde Park pumping station, buildings and grounds, 

Fisher Hill Reservoir, 

. Pasnments under Industrial Accident Law and special benefit appropriations. 
Improvement and protection of water supplies, 



|117,M4 48 |2S7,S11 92 

888 70 
4,2M78 
13,0M81 

271 J7 

19,476 83 
4.007 09 

73 ao • 

6,175 21 

610 57 
5,895 17 

849 73 ^ 
1,455 03 
3,112 68 
6,383 15 

92174 
1,663 88 

476 30 

168 70 
2,292 53 

370 00 
2,593 90 



Total for maintaining and operating works. 



190,446 70 



1447,659 62 



(7) Detailed Financial Statement under Metropolitan 

Water Act. 

The Board herewith presents, in accordance with the requirements 
of the Metropolitan Water Act, a detailed statement of the expendir 
tures and disbursements, receipts, assets and liabilities for the year 
1915. 

(a) Expenditures and Disbursements. 

The total amount of the expenditures and disbursements on ac- 
coimt of construction and acquisition of works f o(r the year beginning 
January 1, 1915, and ending December 31, 1915, was $404,030.09, 
and the total amount from the time of the organization of the Met- 
ropolitan Water Board, July 19, 1895, to December 31, 1915, has 
been $42,818,170.64. 

For maintenance and operatio^i the expenditures for the year 
were $447,659.62. 
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The salaries of the commissioners, and the other expenses of 
administration, have been apportioned to the construction of the 
works and to the maintenance and operation of the same, and 
appear imder each of those headings. 

The following is a division of the expenditures according to their 
general character: — 



Gbnbbal Chabactbb of ExpmrDiTUBxs. 



For the Year ending 
December 31, 1915. 



CONSTBUCnON OF WOBKB AND ACQXTISITION BT PUBCHASB OB TaKZNG. 

AiminiBtration. 

Commissioners, 

Clerks and stenographers, 

Stationery and printing, 

Postage, express and telegrams, 

Telephone, lighting, heating, water and care of building. 

Alterations and repairs of building, 

Rent and taxes, main office, 

Miscellaneous expenses, 

Engineering. 

Chief engineer, 

Principal assistant engineers, 

Engineering assistants, 

Consulting engineers, 

Inspectors, 

Railroad and street car travel, 

Wagon hire, 

Stationery and printing, 

Postage, express and telegrams, 

Engineering and drafting suppfies, 

Engineering and drafting instruments and tools, 

Books, maps and photographic supplies, 

Telephone, lighting, heating, water and care of buildings: — 

Main office, 

Sub-offices, 

Alterations and repairs of building — main office, 

Rent and taxes, main office, 

Miscellaneous expenses, 

Conttruetion. 
Preliminary work: — 

Advertising, ' 

Labor 

Tools, machinery, appliances and hardware supplies, .... 

Anunmt earriei fonoard, 



1100 00 

leooo 

340 39 

43 

85 32 

44 

113 62 

12 40 



$305 13 

2,558 37 

9,299 74 

1,050 00 

6,51102 

n2 83 

100 

294 33 

3 71 

33 63 

127 35 

48 66 

256 03 

13 71 

131 

340 87 

381 15 



1107 39 
65 00 
250 



$821 60 



21,998 84 



174 89 



$22,995 33 
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Fvth»T«v«i 



C^Mife^MlM* — Cam. 

OmIc. CoBtact XI. 



41 ^ MiAiffS Ugh MfTfet, CoiMaet », 
Chvfw B. Gov Ca^ iv teffac ««feH 
«rtm Uili MfTfet, CoiMaet », 

immmm,Omtntttdn, . . . . 

PfaiKtAQidyCo>>ltrf rifuwtir^MHw. 

I CMt inoB Pip* 4 Jmmagj Co., iv 



lAof 



4Mill< 



B4WnM Btt ia Boitoo, CoiMaet ffir. 
Wflkr« Hdifofc* StMOi BoOv Ubilv, for 

o« flftiiwi i of dw TTmIiim igBwiiirt 

P-t) 

Wflkr« Hdlf<ok» StMOi BoOv Woffci, for 

M 0wtfa» 4S of tfa* 



.CoiMaetaHGB 



Vattod 0tetoo C^ot Inm Pipe aad Foudry Co.« for bmI iron ««lv pipo 

■111 iinrhl mllini. Cilrai t WT. 

Cattod 0tetoo Ciot Idob Pipe aad Foudry Cou, for bm I iro n wstar pipo 

■oil opofhl fooringi, rpnlTift ?tl, 

Jobs Ctifcano 4 8oiM Co., for btnidiaK mooonry to««r on BeOenM Hal in 

BooCoB* CoBtnet MS, 

AadvMT M. CModk, for k^riDC BBtar pipeo in portioBof tli ilTiii Softho 

WoitOB A4|iiodnet 0«ppi7 Koiao ia Nowtoa, CoBtnet 381. . 
Choftoi A« Kriloy, for k^rinc vstor pipoo is pottioB of Seetioa 8 of the 

WoitOB A4|iiodnet 0«ppi7 Koiao i& NowtoB, CoBtnet S70, . 
CoBlraoCo, Fovar Plaat at Sodbuy Dam: — 
Uafitod StatMC^ot IfOB PIpeaad Fooadry Co.. for furnuliins ■pedal eaai- 



m. 



Woaham. Saafor 4 Batee. lae.. for bvfldiag and oreetinf Ittad power timvelr 
faf oraao and maway at the Power Houee at Sudbury Dam, Cootnet 



J72, 



Weetiagboaee £loeCrIe k Mfg. Co.. for inxtoAimt and inetelling liydio- 
•loetrfo OMeUnery at Bodlmry Dam, Contraet MiA, . . . . 



Additional work:- 

Labor. 

Pfofeeeioaal rnnrkm, phyiidane, ebemiate. et ale., 

Trareiiog. 

Rent. .-. * 

Freight and ezpreee. 

Jobbing and repairing. 



AmounU emrUi forward, 



SlMf7 U 



74 
«i71« 



*JSH(ff 



l,7»00 



MOO 00 

78.8»14 
70,610 90 
SMOOSl 
40.597 13 
27.633 63 

1,062 55 

880 00 
6.000 00 



139.740 38 
146 27 

27 60 
129 14 
907 70 

35 75 



304.386 24 



««0.g66 74 1327.381 57 
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GEXniBAL CHABAOnDB OF EXPSMDrFUBBS. 



For the Year ending 
December 31, 1915. 



AmountB brought fonoard, 

Comtrttetion "— Con. 
Additional work — Con. 
Tools, machinery, appliances, and hardware supplies. 

Electrical supplies, ' 

Castings, ironwork and metals, .... 

Iron pipe and valves, 

Blasting supidies, . . . . . 

Paint and coating, 

Fuel, oil and waste, 

Lumber and field buildings, 

Brick, cement and stone, 

Sand, gravel and filling, 

Municipal and corporation work, .... 

Unclassified supplies, 

Miscellaneous expenses, 

RealEttaU. 
Legal and expert: — 
Conveyancing expenses, 

Damages, 
Legal and eqpert: — 

Legal services, 

SetUements, 

PurekaM of Emitting Water Works. 
Settlements: — 
City of Boston, completed works, 



Amount charged from beginning of work to January 1, 1015, 
Total amount of construction expenditures to January 1, 1916, 



140,966 74 1327,381 67 



3,796 01 

474 45 

1,500 04 

1,576 36 

15 60 

686 17 

1,606 03 

2,314 71 

1,084 28 

75 00 

17,012 91 

166 21 

680 15 



15 00 
460 00 



71,075 46 



144 



455 00 



4,216 62 



$404,030 00 
42,414,140 55 

$42,818,170 64 
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GSKKXAL CHARACmt OT ESxrwrMIt UBM. 



For the Tear endms 
• rSl,m5. 



MAonrnKAJKCz axid OpBRAnoK or Wobkb. 
Administratkm: — 
CommiMioiiers, .......•• 

Seerelary and Mnstenti, 

Rent, 

Repain erf btriMing, 

Pne! 

T^i yV .in g , .......... 

Care of bniklinK, 

PoBtafe, 

Printing, stationery and office rappliee, . . . . 

Tdei>bone8, 

TraveUngc 



General supervision: — 
Chief engineer and assistants. 

Rent, 

Repairs of building, . . . . 
Fuel, 

TA ghtSnf [^ ...... 

Osre of building. 

Postage, 

Printing, stationray and offioe supplies, 
TelepluHiee, . . . 

Traveling ei^ienses, . . . . 
Hiseellaneous ei^ienses, .... 



Pumping service: — 
Labor. . . . 
Fuel, 

Oil, waste and packing. 
Repairs, . 
Small supplies, 



Reservoirs, aqueducts, pipe lines, buildings and grounds: — 

Superintendents, 

Engineering assistants, 

Sanitary inspectors, 

Labor, pay roll, 

Lab(», miscellaneous, 

Alterations and repairs of pumping stations, 

Alterations and repairs of other buildings and structures, . 

Automobiles, 

Brick, 

Brooms, brushes and Janitor's supplies, . . . . 

Castings, ironwork and metals, 

Cement and lime, 

Drafting and photo supplies, 



AmounU carried forward. 



17.101 87 

7.780 M 

542 85 

8 14 

80 00 

74 00 

518 14 

13158 

1.487 23 

114 88 
106 61 

115 11 



821.748 00 
1.628 63 
106 56 
117 01 
224 70 
1.530 58 
121 15 
555 55 
412 12 
84103 
050 10 



862.016 27 

20,468 66 

1.023 26 

1.533 52 

807 22 



$7,320 00 

8,64122 

4,056 1^ 

162,016 10 

2.746 06 

260 23 

545 00 

5.805 14 

137 66 

228 61 

1,31120 

352 71 

167 50 



$18,114 13 



28,256 33 



05.748 03 



8103,607 00 $142,110 38 
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Qbnb&ai. Chabactbb of ExPBNorruBss. 



For the YeAr ending 
December 81, 1915. 



AmowUa brouQkt fotward. 



Reeervoin, aquednote, inpe lines, buildings and grounds — Con. 

Fertiliser and {^anting material, 

Freight and express, ^ . . . . 

Fuel 

Gyvey moth supidies, 

Hardware, ............. 

Hay and grain, 

Tii gtiting ^ ............. 

Lumber, 

Machinery, 

Paints and oUs, 

Pipe and fittings, 

Postage, 

Printing, stationery and office supplies, 

Rubber and oiled goods, 

Stable expenses, . . . ' 

Sand, gravel and stone, 

Traveling expenses, 

Telephones, 

Teaming, 

Tools and appliances, 

Vehicles, harnesses and nttiol^, 

Miscellaneous expenses, 

Contracts: — 
Thomas Russo & Ck>., Contract 44-M, for constructing surface drains at 

Spot Pond, . . . 

Payments under Industrial Accident Law and special benefit appropria- 
tions, 



Payments in lieu of taxes, 

Total expenditures for maintenance and operation, 



1198,007 90 1142,119 88 



1,768 44 

2M59 

1,792 15 

1,154 26 

1,481 47 

1,729 02 

229 46 

2,726 92 

976 66 

1,294*54 

891 78 

61 66 

441 60 

426 65 

592 07 

377 99 

2,386 40 

970 t)0 

787 43 

2,788 29 

221 99 

43,121 92 



3,130 74 
1.154 84 



264.310 76 
41,229 48 

1447,669 62 



(6) Receipts. 
The total amount of receipts from the operations of the Board 
and from sales of property for the year beginning January 1, 1915 
and ending December 31, 1915, was $241,924.50, and the total 
amount from the time of the organization of the Metropolitan Water 
Board, July 19, 1895, to December 31, 1915, has been $1,252,545.80. 
The general character of these receipts is as follows: — 
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Qbmxbal Ckasaotbb or Racnm. 



For the Year Midiiig 



Applicable to the loan fund: — 

Land and buildings, 

Conatrucdon tools, supfdies and reimbunements. 



Applioable to payment of expenses of maintenance and operation: — 
Ftooeeds from operations of the Board: — 

Rents 

Land products, 

Electric enexgy, 

Maintenance labor, tools, supplies and reimbursements, . 
Interest and unclassified receipts, 



Applicable to the sinking fund: — 
Water supplied to cities and towns, water companies and others, 
Reimbursement and payment for damagns under Chap. 466, Acts 1897 and 
Cliap. 851, Acts 19Q2, 



Amount credited from beginning of work to January 1, 1016, 
Total receipts to January 1, 1916, 



1228 40 
1,784 16 



81,642 50 
6,666 41 

26,718 86 

6,842 66 

814 34 



814,540 41 
184,907 77 



82,006 56 



40.460 7ft 



199.448 18 



8241,924 60 
1,010,621 80 

81,252,546 80 



The foregoing receipts have been credited to the various objects or 
works, as follows : — 



SOI7BCB8 OF RbOXIPTS. 



For the Year ending 
December 81, 1915. 



Supplying water outside of Water District. 

Ck>n8truotion and acquisition of works: — 
Admioistration. ..... 

Wachusett Reservoir, .... 

Sudbury Reservoir, .... 

Distribution system, .... 



Maintenance and operation of works: 
Administration, .... 
General supervisioD, 
Wachusett Aqueduct, . 
Wachusett Reservoir, 
Electric power plant, 
Sudbury system, . . . . 
Distribution 83r8tem, 
Clinton sewerage ssrstem. 



Amount credited from beginninir of work to January 1, 1915, 
Total receipts to January 1, 1916, 



88125 

184,907 77 

27 72 

1,921 34 



8191 58 

200 89 

90 95 

6,870 58 

25,726 86 

2,145 67 

3.468 17 

2,751 31 



814,540 41 



186,938 08 



40,446 01 



8241,924 50 
1.010,681 80 

. 81,252.545 80 
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(c) Assets. 
The following is an abstract of the assets of the Water Works, 
a complete schedule of which is kept on file in the oflBce of the 
Board: — 

Ofl&ce furniture, fixtures and supplies; engineering and scientific instruments 
and supplies; police supplies; horses, vehicles, field machinery, etc.; ma- 
chinery, tools and other appliances and supplies; completed works, real 
estate and buildings connected therewith. 

(d) LicMlities. 
The sums due on monthly pay rolls amount to $562.61 and there 
are bills for current expenses which have not yet been received. 

Amounts on Monthly EsHmateSy not due until Completion of Contracts or until 

Claims are settled. . 



Namb. 


Work. 


Amount. 


Camoia & WilliamB 

Joseph Hanreddy, .... 
John Cashmanr & Sons Co., . 
Andrew M. Cusack, . . . . 
Charles A. Kelley, .... 
Thomas Russo A Co., .... 


Contrsfit 30S» Sfectioii 33 of northern high-service 

pips linefl, Diatributioa System. 
Contract 314, Sootion 7 of the Weston Aqueduct 

Supply Mains. 
Contrtu^t 3EIS. fat building masonry tower on 

BeUuvou Hill in Boetoa, . 
Ccn tract ^S9, for portion of Section 5 of Weston 

Aqueduct Supply Mains. 
Contract 370. for portion of Section 5 of Weston 

Aqueduct Supply Mains. 
Contract 44-M, for [x>ni^tTUcting surface drains at 

Spot Pond. 


1200 00 
10 00 
6,019 33 
4,581 85 
4,417 70 
552 48 



Claims have been made by the following parties for land taken: — 
John Ward et al, heirs, of George K. Ward, Town of Framingham, 
William H. Buck, heirs of Harrison Eames, Lizzie W. Sampson. 



VI. METROPOLITAN SEWERAGE WORKS. 

The North Metropolitan Sewerage District enlbraces the cities of 
Cambridge, Chelsea, Everett, Maiden, Medford, Melrose, Revere, 
Somerville and Wobum, and the towns of Arlington, Belmont, Stone- 
ham, Wakefield, Winchester and Winthrop and parts of the city of 
Boston and the town of Lexington, — comprising in all 10 cities and 
7 towns, with an area of 90.50 square miles. The district has an 
estimated population, based upon the census of 1915, as of December 
31, 1915, of 601,810. Of the total population it is estimated that 
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90.1 per cent., or 542,575 people, contribute sewage to the North 
Metropolitan System. 

The South Metropolitan Sewerage District includes the cities of 
Newton, Quincy and Waltham, and the towns of Brookline, Milton, 
Watertown and Wellesley, and parts of the city of Boston and the 
town of Dedham, — a total of 4 cities and 5 towns. This district has 
an area of 110.76 square miles, with an estimated population as of 
December 31, 1915, of 438,580. According to the estimates made 
68.5 per cent, of this population, or 300,435, contribute sewage to the 
South Metropolitan System. 

(1) North Metropoltian Sewerage System — Construction. 

The amoimt expended for construction on account of the North 
Metropolitan System during the past year was $34,308.85. 

A beginning has been made in the constructicm of the extension of 
the Deer Island outfall, authorized by chapter 344 of the Acts of 1914. 

The progress of this work will be controlled largely by the weather 
conditions at this exposed headland, but with a favorable season it is 
probable that the new outlet will be ready for service before the end 
of the year, and a substantial even if not complete relief will be ob- 
tained from the increasingly oflFensive discharge of sewage at this 
point. The success which has been obtained at the deep water out- 
lets for sewage near Peddock's Island gives assurance of equally good 
results here. 

The Board was directed by chapter 215 of the Acts of 1915 to 
lower the Metropolitan sewerage siphon under Maiden River so as 
to dredge a river channel of greater depth than is possible with 
the sewer at its present level. 

After consultation with the Port Directors it was decided to lower 
the siphon to a level which would make possible a channel 20 feet 
deep. Work is xmder way and will be completed this season. 

(2) North Metropolitan Sewerage System — Maintenance. 
The cost of the maintenance and operation of the North Metropol- 
itan System during the past year was $174,123.78. 

Sewers and Pumping Stations. 
The Metropolitan sewers in the North Metropolitan System now 
extend a distance of 63.691 miles, and the local sewers which are 
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connected with the Metropolitan sewers have a further length of 
743.35 miles, involving 80,748 connections. 

The sewage of the North Metropolitan District flows at first by- 
gravity, but before being finally disposed of is lifted at different 
points by pumping and is finally discharged into the harbor from an 
outfall off Deer Island. 

The daily average amount of sewage discharged into the harbor was 
60,392,000 gallons, a daily average for each person contributing sew- 
age of 111 gallons. The increase in the total amount of sewage dis- 
charged was 1,692,000 gallons per day more than the discharge of the 
preceding year. The maximum rate of discharge in any one day was 
151,600,000 gallons. 

The pumping stations operated for the North Metropolitan Sewer- 
age System are as follows: — 





Number 

of 
Engines. 


CJontraot 

Capacity per 

Day 

(GaUons). 


Lift 
(Feet). 


Deer Island station (Boston harbor) 

East Boston station, . . *. 

Charlestown station, 

Alewife Brook station (Somerville), 


4 
4 

3 

3 


236,000.000 
235,000.000 

104.000.000 

22.000.000 


19 
19 

fll 

1 8 

13 



There were purchased for the operation of the pumping stations 
7,067 tons of bituminous coal, the average prices of which, at the 
different stations, varied from $4.00 to $5.08 per gross ton delivered 
in th^ bins. 

The amount expended for the stations was $101,604.06. The 
average cost per million gallons of sewage lifted per foot at the sev- 
eral stations, was $0,135, a decrease of about 7.5 per cent, from the 
cost last year. 



(3) South Metropolitan Sewerage System — Construction. 

The amount expended for construction on account of the South 
Metropolitan System during the past year was $87,961.86. 

The relief outfall at Nut Island is finished and has been put in 
service. This addition provides a suflBcient outfall for all the sewage 
and storm waters which can reach this station for many years. 
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The town of Wellesley was admitted to the. South Metropolitan 
Sewerage District by chapter 343 of the Acts of 1914, and the act 
was accepted by the town in March, 1915. 

The necessary surveys were at once undertaken and as soon as 
possible contracts were awarded for four sections out of the nine 
into which the sewer was divided. At the end of the year two of 
these sections are practically completed. Great difficulties were 
met in the construction of the upper section from the presence in 
the lower levels of the trench of a sand finer than any hitherto found 
in any of the works carried on imder the direction of this Board. 

The five remaining sections of this sewer will be placed imder con- 
tract at a date early enough to permit the completion of the whole 
line down to the connection with the main sewer in West Roxbury 
in the season of 1917. 

The Board acquired by taking, during the year, easements in 
3.011 acres of land in Needham and Wellesley for the. construction 
of the Wellesley Extension of the High-level sewer. 

(4) South Metropolitan Sewerage System — Maintenance. 
The entire cost of maintenance of the South Metropolitan System 
during the past year was $108,865.70. 



Sewers and Pumping Stations. 

The Metropolitan sewers in the South Metropolitan System, which 
comprise the old Charles River valley sewer and Neponset River 
valley sewer, as well as the new High-level sewer and extensions, 
have a total length of 45.139 miles, and with these are connected 
local sewers having a length of 627.61 miles, involving 42,091 connec- 
tions. 

The pumping stations operated for the South Metropolitan Sewer- 
age System are as follows: — 





Number 

of 
Engines. 


Contract 

Capacity per 

Day 

(GaUons). 


Lift 
(Feet). 


Ward street station (Roxbury District). .... 

Quinoy station, . . . ' 

Quinoy sewerasB lifting station, 


2 
3 
2 


100,000.000 
18.000.000 
8.000,000 


46 
28 
20 
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The sewage of two small districts in Dorchester and Milton, in- 
cluded in the Neponset River valley system, which are too low for 
sewage to be delivered into the High-level sewer by gravity, is, under 
an arrangement with the city of Boston, disposed of through the 
Boston Main Drainage Works at Moon Island. By this arrangement 
the Board is relieved from the expense of providing extra pumping 
facilities. 

A large part of the sewage of the District is lifted into the High- 
level sewer at the Ward Street pumping station in Roxbury. Most 
of the sewage ^of the city of Quincy is pumped into the High-level 
sewer at Greenleaf Street near the Quincy pimiping station. The 
entire sewage is screened at the Nut Island screen-house for the 
purpose of intercepting solid matter, and is thence discharged at 
the bottom of the harbor from the outfalls about a mile off the 
island. 

The daily average amount of sewage thus discharged was 52,300,- 
000 gallons, and the largest rate of discharge in a single day was dur- 
ing a heavy storm, when the amount reached 155,000,000 gallons. 
The decrease in the daily average from last year was 300,000 gallons. 
The daily average discharge of sewage for each individual contrib- 
uting sewage in the district was 174 gallons. 

There were 3,237 gross tons of bituminous coal purchased at the 
two pumping stations and screen-house, the average prices of which 
varied from $4.37 to $4.89 per gross ton delivered in the bins. 

The total amount expended for the operation of the stations was 
$63,103.18. 

VII. SEWERAGE WORKS — FINANCIAX STATEMENT. 

The financial abstract of the receipts, expenditures, disbursements, 
assets and liabilities of the Metropolitan Water and Sewerage Board 
for the fiscal year of the Commonwealth ending with November 
30, 1915, was, as stated in connection with the Water Works, pre- 
sented to the General Court in January, in accordance with the 
requirements of chapter 235 of the Acts of the year 1906, and a 
copy of this financial abstract is in part printed as Appendix No. 6. 

The following statement of its financial doings, in relation to the 
Metropolitan Sewerage Works, for the calendar year 1915, is herewith 
presented, in accordance with the provisions of the act of 1906, as a 
part of the annual report of the Board. 
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(1) Metropolitan Sewerage Loans, Receipts and Payments. 
The loans authorized for the construction of the MetropoHtan 
Sewerage Works, the receipts which are added to the proceeds of 
these loans, the expenditures for construction, and the balances 
available on January 1, 1916, have been as follows: — 

North Metropolitan System, 
Loans authorized under various acts prior to 1915 for the con* 
struction of the North Metropolitan System and the various 

extensions, $7,144,365 73 

Loans authorized imder Acts of 1915: — 

Chapter 215 (Maiden River Siphon, Section 19), . 70,000 00 

BalMice from Chapter 775, Acts of 1914 (appKed to North 
Metropolitan Loan Fimd imder Resolve 76, Acts of 1915), 13,000 00 
Receipts from sales of real estate and from miscellaneous sources 
which are placed to the credit of the North Metropolitan 
System: — 
For 1^ year ending December 31, 1915, . . $153 27 
For the period prior to January 1, 1915, . 85,363 52 

85,516 79 



$7,312,882 52 
Amoimt approved for payment by the Board* out of the Metro- 
politan Sewerage Loan Fund, North Sjrstem: — 
For the year ending December 31, 1915, . . $34,308 85 
For the period prior to January 1, 1915, , 7,091,329 10 

7,125,637 95 



Balance, North MetropoHtan System, January 1, 1916, . $187,244 57 



South Metropolitan System, 
Loans authorised imder the various acts, prior to 1915, applied to 
the construction of the Charles River valley sewer, Neponset 
valley sewer. High-level sewer and extensions, constituting the 

South Metropolitan System, $8,867,046 27 

Loans authorized under Acts of 1915: — 

Chapter 343 (Wellesley extension), 350,000 00 

Chapter 210 (additional for completion of ReHef Outfall, Sec- 
tion 43), 5,000 00 

Amount carried forward^ $9,222,046 27 

1 The word "Board** refers to the Metropolitan Sewerage Commiasion and the Metropolitan Water 
and Sewerage Board. 
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Amount brought forward, $9,222,046 27 

Receipts from pumping, sales of real estate and from miscella- 
neous sources, which are placed to the credit of the South Met- 
ropolitan System: — 
For the year ending December 31, 1916, . . $4,978 13 
For the period prior to January 1, 1915, . . 14,092 01 

19,070 14 



$9,241,116 41 
Amount approved by the Board for payment out of the Met- 
ropolitan Sewerage Loan Fund, South System: — 
On accoimt of the Charles River valley sever, $800,046 27 
On accoimt of the Neponset valley sewer, . 911,531 46 
On account of the High-level sewer and ex- 
tensions, including Wellesley extension: — 
For the year ending Decem- 
ber 31, 1915, .... $87,961 86 
For the period prior to Jan- 
uary 1, 1915, . . . 7,144,058 55 

7,232,020 41 

8,943,598 14 



Balance, South Metropolitan System, January 1, 1916, . $297,518 27 

(2) Total Sewerage Debt, December 31, 1915. 

North Metropolitan System. 
Bonds issued by the Treasurer of the Conunonwealth: — 

Sinking fimd bonds (3i and 3 per cent.), .... $6,563,000 00 
Serial bonds (3^ and 4 per cent.), 570,500 00 

Total bond issue to December 31, 1915, . . . $7,133,500 00 

Serial bonds paid prior to January 1, 1915, $16,000 00 

Serial bonds paid in 1915, 13,000 00 

29,000 00 

Total bond issue outstandmg December 31, 1915, . . $7,104,500 00 

Gross Sewerage Debt, $7,104,500 00 

Smking fund December 31, 1915, ....... 2,095,509 86 

Net Sewerage Debt December 31, 1915, $5,008,990 14 

A Tlecrease for the year of $55,517.56. 
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South MebropoUian System, 
Bonds issued by the Treasurer of the Commonwealth: — 

inking fund bonds (3 and 3i per cent.), S8,877,912 00 

Serial bonds, 



Total bond issue to December 31, 1915, 



$8,877,912 00 



Gross Sewerage Debt, $8,877,912 00 

Snking fund*December 31, 1915, 1,195,469 60 

Net Sewerage Debt December 31, 1915, $7,682,442 40 

A decrease for the year of $106,449.46. 



(3) North and South Mstropolttan Loan and Sinking Funds, 
December 31, 1915. 



Tbas. 
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(4) Annual Appbopriations, Receipts and Expenditubes. 
The annual appropriations for the maintenance of the MetropoK- 
tan Sewerage Works, the receipts of the Board which are added to 
the appropriations for maintenance, and the expenditures for main- 
tenance for the year ending December 31, 1915, were as follows: — 

Norih Metropolitan System. 

Appropriations as follows: — 

Chapter 157, Acts of 1915, $185,500 00 

Chapter 775, Acts of 1914 (balance), ...*.. 10,569 06 

Chapter 369, Acts of 1915, 500 00 

Rec^pts from pumping and from other sources, .... 559 53 

$197,128 59 
Amount approved by the Board for pa3rment, .... 174,123 78 

Balance, January 1, 1916, $23,004 81 

South Metropolitan System, 
Appropriations as follows: — 

Chapter 156, Acts of 1915, ........ $117,855 00 

Receipts from pmnping and from other sources, .... 152 33 

$118,007 33 
Amoimt approved by the Board for pa3rment, .... 108,865 70 

Balance, January 1, 1916, $9,141 63 

(5) Seweb Assessments, 1915. 
The following sewer assessments were made by the Treasurer of 
the Commonwealth upon the various municipalities: — 

North Metropolitan Sewerage System. 

Sinking fund requirements, $99,454 95 

Serial bonds, 11,976 25 

Interest, 222,216 08 

Maintenance: — 

Appropriated by Le^slature, .... $186,000 00 

Less balance on hand, 757 31 

: 185,242 69 

Total North Metropolitan sewerage assessment, . . $518,889 € 
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South Metropolitan Sewerage Syetem, 

Sinking fund requirements, $64,833 80 

Interest, . 303,010 70 

Maintenance: — 

Appropriated by Legislature, .... $117,855 00 

Less balance on hand, 2,772 69 

115,082 31 

Total South Metropolitan sewerage assessment, . $482,926 81 

In accordance with the provisions of chapter 369, Acts of 1906, 
the proportion to be paid by each city and town to meet the interest 
and sinking fund requirements for each year is based upon their 
respective taxable valuations, and to meet the cost of maintenance 
and operation upon their respective populations. 

The divisions of the assessments for 1915 were as follows: — 



North Metropolitan Sewerage System, 



Cnraa and Towns. 




Ciras AND Towns. 




Arlington. 

Belmont, 

Boston, . 

CambridfB 

Chelsea, 

Everett, 

Lexington, 

Maiden, 


$14,640 81 
8,236 13 
86,677 78 
112,676 22 
28,034 81 
30,906 79 
4,777 67 
42,700 65 
26,704 21 


Melrose 

Revere, 

Somarville, 

Stoneham, 

Wakefield. 

Winohsster. 

Winthpop, 

Woburn, 

Total, 


$17,201 57 
18,557 84 
70,682 61 
6,770 63 
10,878 06 
13,807 21 
13,803 31 
13,034 77 


Hedford, 


$518,889 97 



Sotdh Metropolitan Sewerage System, 



Cmm and Towns. 




Cims AND Towns. 


Assessment. 


Boston, 

Brookline, 

Dedham, . «. 


$223,686 57 
92,550 90 
11.116 98 
22.144 92 
61.233 44 


Qmnoy. 

Waltham, 

Watertown, 

Total, 


$30,403 10 
26,729 76 
15,061 15 


IGlton, 

Newton, 


$482.926 81 
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(6) EXPENDITUBES FOR THE DIFFERENT WORKS. 

The following is a summary of the expenditures made in the vari- 
ous operations for the different works: — 



CONSTBUCnON AND AOQUIUTXON OF WOBXS. 

North Metropolitan 8if$tem. 
North Ssrstem, enlaisement: — 

Administration, 

East Boston pumping station, extensions and additions, .... 

New Msrstio sewer, 

Section 48A, Somerville and Medford, 

Section 57A, Revere extension, 

Deer Island Outfall extension, 

Maiden River siphon, Section 19, 

Amount oharced from beginning of work to January 1, 1915, 
Total for North Bietropolitan System to January 1, 1916, 

SotUh Metropolitan SyeUm, 

High4evel sewer, 

High4evel sewer extensions: — 

Admimstration, 

Relief OutfaU, Section 43, 

WeUesley extension : — 

Section 98 619 04 

Section 99 199 84 

Section 100, 427 32 

Section 101, .. 136 23 

Section 102 368 52 

Section 103 1,960 77 

Section 104 2.460 90 

Section 105 30,896 56 

Section 106, 20.092 96 

Legal, etc., 56 50 



For the Year ending 
December 31, 1915. 



Amount charged from beginning of work to January 1, 1915, 
Total for South Metropolitan System to January 1, 1916, 
Total for construction, both systems, . . . . 



$5,281 43 

42 75 

15,572 22 

104 

1,191 56 

10,848 62 

1,376 23 



134,308 85 
7.091.329 10 

$7,126,637 96 



$5.792 45 



$757 55 
24,198 22 



57,213 64 



82.169 41 

$87,961 86 
8.855,636 28 

$8,943,596 14 

$16,069,236 09 



MaXNTBNAMCB AMD OPBBATION. 


For the Year ending 
Deoember31.1915. 


North Metropolitan System, 


$174,123 78 


South Metropolitan System, 


108365 70 






Total for maintenance, both systems, 


$282,989 48 
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(7) Detailed Financial Statement. 
The Board herewith presents, in accordance with the Metropolitan 
Sewerage acts, an abstract of the expenditures and disbursements, re- 
ceipts, assets and liabilities for the year ending December 31, 1915: — 

(a) Expenditures and Disbursements. 



Qbnebal Charactbb of Expbkditttbbi. 



For the Year endinc 
December SI, 1915. 



CONBTBUCnON OF WoRKS ANl> ACQUISITION BT PUBCHASB OB TaKINO. 

North Syatem Enlargement. 
Administration: — 

Commiadonera, . . . * 

Secretary, 

Clerks and BtenographerB, 

Stationery, printing and o£Eice supplies, 

Telephone, lighting, heating, water and care of building, . . . . 
Rent and taxes, main office, 

Engineering: ~ 

Chief engineer, 

Engineering assistants, 

Inspectors, 

Stationery, printing and office supplies, 

Engineering and drafting instruments and tools, 

Engineering and drafting supplies 

Telephone, lighting, heating, water and care of building, .... 

Rent and taxes, . ' 

Miscellaneous expenses 

Advertising, . 

Labor and teaming, 

Tools, machinery and appliances, 

Brick, cement, lumber and other field supplies and expenses, 

Contracts: — 

G. M. Bryne Co., Contract 112, for constructing Section 57 A of the Revere 
extension in Chelsea and Revere, 

Henry Spinach Contracting Co., Contract 110, for constructing part of Sec- 
tion 69 (New Mystic sewer) in Winchester 

Henry Spinach Contracting Co., Contract 111, for constructing part of Sec- 
tion 69 (New MjTstic sewer) in Winchester, 

George M. Bryne, Contract 131, for constructing Section lA, Deer Island 
Outfall extension of the North Metropolitan System at Deer Island in 
Boston Harbor, 

Real estate: — 

Legal, conveyancing and expert, 

Settlements, . 

Total for North Metropolitan System, 



12.106 32 
750 00 
1.574 77 
44109 
217 88 
189 37 



S406 25 

1.528 37 

263 89 

172 48 

30 70 

2 77 

653 80 

568 13 

338 55 



$150 81 

4.121 84 

412 93 

1.569 80 



$158 18 
5.677 97 
9,619 48 

2.354 50 



1121 97 
875 00 



$5,281 43 



3.964 94 



6.255 38 



17.810 13 



096 07 



$34,308 85 
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General Chabactbb or Expbndxtubss. 



For the Year ending 
December 31, 1915. 



JSouih Metropoiitaia System. 
Highrletel Sewer. 
Engineeriiig: — 
Engineers, inspectors, rodmen, laborers and others. 

Postage, telephone and telegrams, 

Repairs, fittings and suppUee, main office, 

3rick, cement, lumber and other field supines, 

C!ontracts: — 
Charles A. Haskin, Contract 122, for constructing Siphon Crossing under 

Section 70 of the High4evel lewer in West Roxbury, .... 
E. W. Everson A Son, Contract 14, for constructing Section 75 (in part) of 

the High-level sewer in Roxbury, 



High-level Sewer Extensione. 
Administration: — 

Commissioners, . . 

Clerks and stenographers, 

Stationery, printing and office supplies. 

Telephone, lighting, heating, water and care of building. 

Rent and taxes, main office, 



Engineering: — ' 

Chief engineer, 

Engineering assistants 

Inspectors, 

Traveling expenses, 

Engineering and drafting instruments and tools, 

Stationery, printing and office supplies, 

Engineering and drafting supplies, .... 

Telephone, lighting, heating, water and care of building. 

Rent and taxes, main office, 

. Miscellaneous expenses, 



Advertising, 

Labor and teaming, 

Tools, machinery and appliances, 

Brick, cement, lumber and other field supplies and expenses. 

Contracts: — 
W. H. Ellis A Son Co., Contract 120, for constructing part of Section 43, 

Relief Outfall line of the High-level sewer in Boston Harbor, 
Hugh Nawn Contracting Co., Contract 123, for constructing Section 106 of 

the High-level sewer (Wellesley extension) in Needham and Wellesley, 
Hugh Nawn Contracting Co., Contract 124, for constructing Section 105 of 

the High-level sewer (Wellesley extension) in Needham, 



Real estate: — 
Legal, conves^ncing and expert. 



Total for South Metropolitan System, 



$184 96 
14 10 
17 69 
75 70 



$4,500 00 
1,000 00 



$308 34 

310 80 

81 92 

31 25 

25 24 



$718 75 

7.498 72 

1,966 67 

599 51 

130 53 

331 66 

62I49 



93179 

75 75 

869 36 



$197 38 
4,286 76 
1,078 17 
2.691 76 



$20,469 10 
14.994 21 
25,290 75 



$292 45 



5,500 00 



$5,792 45 



757 55 



12,347 23 



8.254 07 



60.754 06 
56 50 

sa7*«ei m 
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Gkodbal CKABAoram or EzpnranuBW. 



For thB Year ending 
Daotmber 31, 1915. 



IfAUmNAIICB AXD OpSBATION OT WOBKS. 

NoHh MttropoUUm <8y«tem. 
Admisiskration: -- 



Seentaxy and aoaiflkants. 

Rant, 

Haatinc, lighting and oare of building. 

Postage, 

Printing, stationery and office supplies. 

Telephones, 

Traveling expenses, . . . . 
Misoellaneous expenses, .... 



General supervision: — 
Chief engineer and assistants. 

Rent, 

Heating, lighting and oare of building. 

Postage 

Printing, stationery and office supplies. 

Telephones, 

Traveling expenses, . . . . 
MiBoeUaneous expenses, . . . . 



Deer Island pumping station: - 
Labor, . . . . ( 
Fuel 



Oil and waste, .... 

Water 

Ptusking, 

Repairs and renewals. 

Telephones, 

General supplies, .... 
Miscellaneous supplies and expenses. 

East Boston pumping station: — 

Labor, 

Fuel 

Oil and waste, .... 

Water, 

Patching, 

Repairs and renewals, . 

Telephones, 

General supplies, .... 
Miscellaneous supplies and expenses, 

Charlestown pumping station: — 

Labor, 

Fuel, . . . . 
Oil and waste, .... 
Water, 



AnwuntB earned fortDori, 



$2,260 00 
2,630 49 
202 00 
218 12 
20 00 
646 05 
30 J3 
178 
38 97 



17,087 25 
606 00 
664 39 

10 00 
257 25 

92 80 
150 00 

12 60 



$19360 38 

8,396 07 

640 12 

1,557 60 

97 65 

1,424 71 

18 15 

369 65 

537 52 



$20,358 02 

10,606 67 

468 39 

1,656 00 

55 30 

68147 

8 57 

242 39 

520 79 



$17,001 62 

4,359 49 

210 02 

54120 



$5.838 34 



8,820 19 



32.901 85 



34.687 60 



$22,112 23 $82,247 98 
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ObNVBAL CBABAOnB OT E X F B N PCT UBTO. 



For thB Year ending 
December 31, 1915. 



Amounts hrougfU fonoard. 



North MebropoUUm Syttem " Con. 
Charlettown pumping itation — Con. 

Packing, 

Repairs and renewals, . . . 

Telephones, 

General supplies, 

Miscellaneous supplies and expenses, . . . . 



Alewife Brook pumping station: — 

Labor 

Fuel. 

Oil and waste, .... 

Water, 

Packing, 

Repairs and renewals, . 

Telephones, 

General supplies, .... 
Miscellaneous supplies and expenses. 

Sewer lines, buildings and grounds: — 
Engineering assistants, . 

Labor, 

Automobiles, 

Brick, cement and lime. 
Castings, ironwork and metals. 
Freight, express and teaming. 
Fuel and lighting, .... 
Jobbing and repairing, . 

Lumber, 

Machinery, tools and appliances, . 
Paints and oils, .... 
Rubber and oiled goods. 
Sand, gravel and stone, . 

Telephones 

Traveling expenses. 

General supplies, .... 

Miscellaneous expenses, . 



Horses, vehicles and stable account, ..... 
Restoration East Boston screen-house (chapter 775, Acts of 1914): 

Engineering, 

Labor. 



Tools, machinery and appliances. 

Brick, 09ment and other supplies and expenses. 



Contracts: — 
J. Caddigan Co., Contract 121, for building new screen-house at East 

Boston pumping station, 

Pajrments under Industrial Accident Law and special benefit appropriations. 

Total for North Metropolitan System, 



122,112 23 182,247 96 



69 25 
626 39 

42 99 
10145 
845 88 



18,54199 
1,493 69 
194 31 
148 92 
10 40 
167 17 
29 21 
38 63 
92 20 



13,000 00 

32,944 90 

855 30 

443 94 

42168 

1 03 

56 58 

289 23 

1,114 19 

702 74 

404 13 

158 34 

230 25 

31 95 

572 39 

903 07 

148 48 



1529 50 
923 90 
472 91 
76108 



23,298 19 



10,716 42 



42,278 20 
4,390 79 



2,687 89 



2,974 37 
5,580 44 

$174,123 78 
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Obnsral CHASAcm or EzmrDnuBxt. 



For thB Year ending 
December SI, 1015. 



South Metropolitan Swatem. 
Administration: — 

Commiasioners, 

Secretary and aemstantfl 

Rent. 

Heating, lighting and care of building, 

Postage 

Printing, stationery and office supplies. 

Telephones, 

Traveling expenses, 

MiweUaneous expenses, 



General supervision: — 
Chief engineer and assistants. 

Rent 

Heating, lighting and care of buildings. 
Printing, stationery and office supplies. 

Telephones, 

Traveling expenses, . . . . 
Miwellaneous expenses, .... 



Ward Street pumping station: — 

Labor, 

Fuel 

Oil and waste, .... 
Water, . 

Packing, 

Repairs and renewals, . 

Telephones, 

General supplies, .... 
Miwellaneous supplies and expenses, 

Quincy pumping station: ^ 

Labor. 

Fuel, 

Oil and waste, .... 

Water, 

Packing, . . \ . . . 
Repairs and renewals, . 

Telephones, 

General supplies, .... 
Miscellaneous supplies and expenses. 

Nut Island screen-house: — 

Labor 

Fuel, 

Oil and waste 

Water, 

Packing, 

Repairs and renewals. . 



Amounts carried fonoorit 



$2,041 07 

2,419 82 

180 87 

187 26 

00 00 

683 88 

27 40 

500 

83 31 



$4.558 27 
568 13 

561 86 

270 11 

82 20 

78 82 

14 80 



$28.830 57 

11.203 08 

210 39 

1.470 00 

80 50 

3.044 08 

52 87 

857 01 

208 25 



$8.884 43 

1.622 08 

62 75 

206 58 

54 63 

235 35 

26 36 

283 48 

30 47 



$8.832 58 

1,660 47 

84 18 

324 03 

10 55 

100 22 



$5,557 51 



6.138 19 



40.574 6» 



10.009 0^ 



$11,011 08 $68470 42. 
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Gbnbral Character of Expenditurbs. 



For the Year ending 
December 31. 1915. 



Amounts brought Jorwardt 

South Metropolitan System — Con. 
Nut Island acreen^houee — Con. 

Telephones, * . . . 

General supplies, 

Miscellaneous supplies and expenses, . 

Sewer lines, buildings and grounds: — 

Engineering assistants, 

Labor, 

Automobiles, 

Brick, cement and lime, 

Castings, ironwork and metals 

Fuel and lighting, 

Jobbing and repairing, 

Lumber, < . 

Machinery, tools and appliances, 

Paints and oils, 

Rubber and oiled goods, 

Sand, gravel and stone, 

Telephones, 

Traveling expenses, 

General supplies, 

Miscellaneous expenses, 

City of Boston, for pumping and interest, 

Horses, vehicles and stable account, . . . . 

Total for South Metropolitan System, 



111,011 93 163,179 42 



65 76 

476 09 

65 68 



S3.387 50 

18,423 24 

945 65 

52 80 

59 56 

81 38 

22 01 

417 63 

194 40 

35 26 

80 73 

13 20 

48 55 

434 85 

243 26 

92 32 



11.619 46 



24,532 33 
6.423 73 
3,110 76 

1108,865 70 



(b) Receipts. 
The receipts from the sales of property, from rents and from other 
sources, have been credited as follows: — 



Account. 



For the 

Year ending 

December 31, 

1915. 



Construction: — 

North Metropolitan Sjrstem, 

South Metropolitan System, 

Maintenance: ~^ 

North Metropolitan Ssrstem, 

South Metropolitan System, 

Amount credited from beginning of work to January 1, 1915, 
Total receipts to January 1, 1916, 



$153 27 
4.978 13 

559 53 
152 33 



120.S85 01 



tl2(J,72S 27 
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(c) Assets. 
The following is an abstract of the assets of the Sewerage Works, 
a complete schedule of which is kept on file in the office of the 
Board: — 

Office funuture, fixtures and supplies; engineering and scientific instruments 
and supplies; horses, vehicles, field machinery, etc.; machinery, tools and 
other appliances and supplies; completed works, real estate connected 
therewith. 

(d) Liabilities. 
There are bills for current expenses which have not yet been 
received. 

Amounts on Monthly EsHmateSf not due until Completion of Contracts or untU 

Claims are setded. 



Nam«. 


Work. 


Amount. 


ffigh-level sewer: — 






National Contraoting Co., 


Section 73, Contract abandoned, . . . . 


15,516 171 


^igh-level sewer extensions: *- 


. 




•KmothyJ.O'ConneU. . . . 


Section 82, in part, Contract 57, . . . . 


60 00 


W.H. Ellis A Son Co.. . . . 


Section 43, in part, ReUef Outfall Une, Contract lao. 


5,265 85 


Hugh Nawn Contracting Co., . 


Contract 123, Section 106, WeUesIeyestennon. . 


2.646 04 


Hugh Nawn Contraoting Co., . 




4.463 07 


North System enlargement: — 






George M. Br3me, .... 


Contract 131, Section lA, Deer Island Outfall ex- 
tension, 


415 15 



1 Damages claimed by the Commonwealth on account of the abandonment of the contract exceed 
this amount. 



Claims have been made by the following parties for land taken and 
other damages^ and suits are now pending in the courts for the de- 
termination of many of them: — 

Anna L. Dunican, Carrie S. Urquhart, N. Jefferson Urquhart, 
Edwin N. Urquhart, Richard Jones, James Doherty, Michael Niland, 
William H. Gibbons, Francis Normile, Boston & Maine Railroad, 
Isabella P. Shaw, Arthur W. Pope, F. Murray Forbes, Hugh D, 
Scott, Mabel H. Foster, Walker-Gordon Laboratory Co. 
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VIII. RECOMMENDATIONS FOR LEGISLATION. 

In the abstract of the annual report for the year 1915 the Board 
made the following statement and recommendations: — 

The question of the disposal of the electric energy developed at the Wachusett 
power plant after October 1, 1916, when the existing contract expires, should 
receive early attention, as it is possible that it may be for the best interests of the 
Metropolitan Water District to connect the Wachusett and Sudbury power 
plants by a transmission line. 

This arrangement would increase the reliabihty of the service, and if a contract 
for the disposal of the energy is made early in the year, so as to allow time for the 
construction of the transmission line before October 1, the energy could be sold 
for deUvery at either the Wachusett power plant in Clinton or at the Sudbury 
power plant in Southborough, as may be found to be most desirable. 

The transmission line would be about 15| miles in length, and could be located 
on the Wachusett Aqueduct and Sudbiuy Reservoir lands for the entire distance, 
with the exception of crossings over highways and raihoads. An alternative 
location over private lands for a distance of 900 feet would be more desirable 
from a construction standpoint, provided satisfactory arrangements can be made 
for the acquisition of the rights required. 

The estimated cost of a two-circuit underground cable line for a distance of 700 
feet from the Wachusett power station and a one-circuit overhead transmission 
line on expanded steel truss poles for the remainder of the distance is S60,000. 

To provide for the satisfactory operation of the Weston Aqueduct supply 
mains when the Sudbury power plant is put into operation, some additional 
valves and connections should be installed between these mains and the low- 
service mains at Chestnut Hill Reservoir in Brighton and at CooHdge Comer in 
Brookline, and some of the meters on the mains in Brookline, which were ac- 
quired from the City of Boston, should be relocated at the Boston boundary line. 

With the present arrangement of the meters on the low-service mains in Brook- 
line and Somerville, which were recently acquired from the City of Boston, the 
city is charged with any leakage which may be taking place from these mains, 
which are now the property of the Board, and in order to remedy this condition 
it will be necessary to relocate all of the meters at the Boston boundary line. 

The estimated cost of making these connections and relocating all of the meters 
is $35,000. 

The service furnished to the higher portions of Hyde Park and Milton through 
the existing 12-inch mam has not been entirely satisfactory at times during the 
past year, because of the interruption of the regular service due to the use in 
conmion by the Boston Water Department and this department of the section 
of the line about 2,200 feet in length, located in Poplar Street, West Roxbury, 
which belongs to the City of Boston, and to a leak which occurred in the single 
line of flexible jointed pipe under the Neponset River, which required ten days 
for repairs. During this period the supply was maintained through the city of 
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Boston pipes by piimping to its standpipe on Funnount in Hyde Park. The 
disposal of this standpipe and the reservoir at its base has been under considera- 
tion by the city, and if the standpipe should be abandoned, a second pipe line 
should be laid in Poplar Street, West Roxbury, and under the Neponset River, 
to insure a reliable service for the Milton and Hyde Park extra, highnservice 
district. 

The estimated cost of laying a separate 12-inch pipe line for the department in 
Poplar Street and another flexible jointed 12-inch pipe line under the Neponset 
River is $7,000. 

When the northern extra high-service supply was introduced into Arlington in 
1899, the town granted this department the ri^t to use in common with the town 
of Arlington the water pipes belonging to the town, so far as necessary, for the 
purpose of conveying water into the standpipe and to the town of Lexington. 
Satisfactory service is not now furnished by the use of the Arlington mains in 
conunon, and it seems desirable to lay a 16-inch Metropolitan Water Works main 
from the standpipe to the Lexington boundary line, a distance of about 6,000 feet, 
dining the present year, provided the pipe can be purchased at a reasonable pricei. 

When the new Arlington pmnping station was built in 1907 an Allis-Chidmers 
high-duty, horizontal cross-compound fly-wheel type pmnping engine, having a 
capacity of 1,500,000 gallons per day, was installed for regular service, and a low- 
duty, horizontal, duplex-compound, direct acting Blake & Knowles pumping 
engine, having a capacity of 1,500,000 gallons per day, was installed for emergency 
service. 

During the hot, dry weather in summer the consumption of the northern extra 
high-service district is at the i:ate of over 2,500,000 gidlons per day at times, and 
satisfactory service cannot be furnished by the present equipment because of the 
large amount of steam required co operate the Blake pump and the numerous 
complaints received when this pump is in operation, of water hammer in the pipe 
lines. If the AUis engine should be out of service for any reason during this season 
of maximum consumption, the supply could not be maintained with the Blake 
pump. Under these conditions it seems to be desirable to provide for the removal 
of the Blake pmnp and the installation of a new pumping en^e at this station. 

The estimated cost of these improvements is $48,000, of which about one-half 
is for the pipe line. 

There is a balance of $196,000 now remaining from the appropriation of 
$600,000 authorized by chapter 694 of the Acts of 1912 for the purchase of certain 
property from the City of Boston, and it is reconmiended that authority be given 
to issue bonds under this appropriation from tune to tune as may be required for 
the above projects to a total amount not exceeding $150,000, subdivided as 
follows: — 

Transmission line, Wachusett power station to Sudbury power 

station, $60,000 00 

Connections and relocations of meters for Low Service district, . 35,000 00 

Improvements in Southern Extra High Service pipe^ line, . 7,000 00 

Improvements in Northern Extra High Service works, . 48,000 00 

$150,000 00 
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When the City of Boston took Cochituate Lake as a water supply it also ac- 
quired the outlet to Dudley Pond, containing 1 acre and 30 rods, and took posses- 
sion of its waters. This pond lies in a northeasterly direction from the northern 
division of the lake, and contains 81 acres at an elevation of about 12 feet above 
the lake. 

The waters of this lake when first taken were pure and soft, and the pond was 
connected with the lake in the year 1861, thirteen years after the introduction of 
water into the city of Boston. For a number of years the territory about this 
pond was unoccupied, and there was no probable pollution of its waters from 
human habitation. Inasmuch as the city owned nothing but a small portion of 
land immediately about the outlet of the pond, it had no means of protecting 
itself against the occupation of its shores. The attractive nature of the pond has 
in recent years brought many inunmer residents, who have established them- 
selves in some cases upon the very margin of the pond. It will only now be 
possible to avoid the dangers of pollution from household waste by very extensive 
purchases of land and houses, which the value of the waters of this small pond 
does not in the opinion of the Board justify. The waters of this pond have not 
been used for a nimiber of years, and the Board is of the opinion that it will not 
be safe in the future to use this as a source of domestic water supply. 

The Board, therefore, recommends that this pond be detached from the Met- 
ropolitan Water Supply and restored to its original condition. 

The pumping plant at the Ward Street Sewerage Pumping Station has been in 
operation over ten years, and both engines and boilers are begjuming to show the 
results of service. The pmnping engines each have a capacity of about 50,000,000 
gallons per day. In flqod periods it is necessary to run both of the engines. On 
account of this condition it is necessary that both of these engines shall always 
be kept in condition for immediate use. This so far has been successfully ac- 
complished as all repairs have been made in such manner that the engine has 
been left in condition for service for the night shift, if necessary. 

The most important repairs so far .on these engines have been in the valves, 
but the moving parts, such as main bearings and other heavy parts, have never 
been repaired and probably soon wiU need attention. In such case it would be 
impossible to make these repairs in such manner as to keep the two engines in 
readiness for service. 

At the time of the erection of this plant, foundations were prepared for a third 
en^e of the same type. These engines cost about $225,000, including boilers. 
The boiler plant probably had a cost of about $25,000, so that these engines alone 
cost in the neighborhood of $100,000 each. 

Since the completion of this station the steam turbine engine has been greatly 
improved, and there are niunerous turbine driven centrifugal pumps in use which 
are giving satisfactory service. The foundation aheady constructed at this plant 
would be entirely suitable for the installation of such a turbine driven pump. 

Several plants of this type have been examined, and it is believed that such a 
pmnp would be satisfactory for our needs. It is estimated that one could be 
installed at this station for about $20,000, not including piping. While the cen- 
trifugal pmnp is not as efficient and economical as the high-duty pumps in service 
at this station, yet there is much to be said on the side of the centrifugal for 
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pumping sewage. At present there is a large expenditure for valve repairs which 
would be entirely eliminated on the other type; also oil, packing and other sup- 
plies would be very much less. 

The boilers in this station, of which there are four, are of the Dean tyi)ey 
vertical, internally fired. The service of the station requires that at least two of 
these boilers should be in continuous operation, leaving a duplicatipn under 
ordinary circumstances. After ten years of service, however, these boilers are 
showing signs of wear, and there have been several times when repairs have been 
going on in two of these boilers, leaving at such a time no duplication ^idiatever. 

The Board recommends that two additional boilers of the same type as those 
existing should be added to the plant. These will cost about $12,000, exclusive 
of piping. It is believed that $40,000 would be a sufficient sum to cover the ex- 
pense of the installation of such additions as are necessary at the Ward Street 
Pumping Station, and it is reconunended that authority be given to issue Sewer- 
age Loan bonds to the amount of $40,000 for that purpose. 

The detailed reports of the Acting Chief Engineer of the Water 
Works and of the Engineer of the Sewerage Works, with various 
tables and statistics, are herewith presented. 

Respectfully submitted, 

HENRY P. WALCOTT, 

EDWARD A. Mclaughlin, 

THOMAS E. DWYER, 

Metropolitan Water and Sewerage Board. 
Boston, February 26, 1916. 
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REPORT OF CHIEF ENGINEER OF WATER WORKS. 



To the Metropolitan Water and Sewerage Board. 

Gentlemen: — I have the honor to submit the annual report of 
the work done under the direction of the Chief Engineer of Water 
Works in connection with the construction^ maintenance and oper- 
ation of the Metropolitan Water Works for the year ended Decem- 
ber 31, 1915. 

Oroanization. 

Since the death of Mr. Dexter Brackett, Chief Engineer, on 
August 26, the work has been imder the direction of the Acting 
Chief Engineer, with principal assistants as follows: — 



Elliot R. B. Allardice, 
Charles E. Haberstroh, 
Samuel E. Killam, . 
Arthur E. O'Neil, . 
Alfred 0. Doane, . 



Burdett C. Thayer, 
William W. Locke, . 
Clifford Fobs, . 

Benjamin F. Hancox, 
James W. Killam, . 

William E. Whittaker, 
Charles E. Livermore, 



Superintendent of Wachusett Depart- 
ment. 

Superintendent of Sudbury Depart- 
ment. 

Superintendent of Distribution Pipe 
Lines and Beservoirs. 

Superintendent of Distribution Pump- 
ing Stations. 

Division Engineer, in charge of Me- 
chanical Engineering and Inspection 
Work. 

Chief Electrician. 

Sanitary Inspector. 

Assistant Engineer in charge of Con- 
struction Work. 

Assistant in charge of Drafting. 

Assistant Engineer in charge of Coal 
and Oil Testing. . 

Office Assistant. 

Biologist. 



Including these principal assistants the number of supervising, 
engineering and clerical employees has averaged 51 during the year. 
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la addition to the above force the number of employees engaged 
in maintaining and operating the reservoirs, aqueducts, pipe lines, 
power plant and pumping stations and doing minor, construction 
work has been as follows: — 



Dbpabtmbnt. 


^SS* 


End of 
Year. 


Maximum. 


Averace. 


Wachusett , . . 

Sudbury, 

Distribution, pipe lines and reservoirs, 
Distribution, pumping stations, .... 


42 
55 
82 
57 


45 
58 

80 
55 


73 
85 
109 
56 


55 
58 
88 
55 




236 


238 


303 


256 



CONSTRUCTION. 
Water Pipe Tunnel under Chelsea Creek. 

The construction of a 42-inch cast-iron water main, by tunnelling 
under Chelsea Creek between Chelsea and East Boston, to proyide 
for the deepening of the ship channel by the United States Govern- 
ment, was almost completed at the close of last year under a con- 
tract with Coleman Brothers, of Chelsea. The connections with 
existing pipe lines on the shores of the creek having been completed, 
the new pipe line was put into service on January 9. It replaces two 
24-inch flexible-joint pipe lines, one laid in 1870 by .the city of 
Boston and the other in 1900 by this department, which were 
formerly used for supplying water to the East Boston low-service 
district. 

The old pipe lines, which were buried about five feet below the 
bottom of the channel, were removed without excavating a trench, 
by pulling them up in sections with a large wrecking lighter equipped 
with a derrick having a boom 95 feet in length. The sections usually 
included two or three pipes but on orte occasion seven pipes were 
pulled up at one lift. The derrick sling was placed around the pipes 
by a diver who made the necessary excavation for this purpose with 
a jet of water supplied from a pump on the lighter. 

The entire work of constructing the new line and removing the old 
lines was completed February 20. The total expenditure for this 
work is $80,487.33, of which $25,257.67 was expended during the 
year. 



No. 57.] AND SE\\^RAGE BOARD. 47 

Additional 24-inch Main from Dorchester Lower Mills to 

QUINCY. 

The work of laying a second 24-inch cast-iron southern high-service 
main about 13,000 feet in length from Dorchester Lower Mills through 
Washington Street; and Adams Street, Milton, to Quincy, to reinforce 
the 24-inch main laid in 1897 and 1898 was resumed on April 16 under 
the contract with John J. Evans of Lawrence. Work was completed 
on August 5 under this contract, which included all of the pipe line 
with the exception of the crossings over the Neponset River and the 
New York, New Haven & Hartford Railroad. 

At both of these crossings steel pipes were used instead of cast iron 
as it was desirable to reduce the weight of the pipe line and the 
space occupied as much as possible so that the pipe line could be 
supported by the existing bridges. 

It was originally planned to connect the new 24-inch pipe line with 
the Metropolitan Water Works 36-inch main at the junction of 
Morton and River streets in Dorchester, where the old 24-inch main 
connects, but in order to provide for an emergency supply in case 
of accident to the 36-inch main, the portion of the Boston Water 
Works 36-inch main 461 feet in length, located in Sanford Street 
between Morton Street, where it connects with the Metropolitan 
Water Works 36-inch main, and Washington Street, where a supply 
could be obtained from the Boston mains, was purchased from the 
city of Boston August 3 for $4,216.62. The new 24-inch main was 
then laid from the junction of River and Washington streets, through 
Washington Street to Sanford Street and connected with the 36-inch 
main purchased from the city, instead of through River Street to 
connect with the 36-inch Metropolitan Water Works main in Mor- 
ton Street, as originally planned. 

Under the contract with John J. Evans 2,714 feet of 24-inch pipe 
line has been laid during the year, making a total length of 12,564 
feet laid imder this contract. The force employed by the contractor 
averaged about 28 and reached a maximum of 49 men. 

The pipe and specials for the pipe line were delivered to the con- 
tractor and loaded on his wagons by the department force at the 
Norfolk Downs pipe yard, located about 1.6 miles from the pipe line. 

The expenditures for the work done during the year amount to 
$7,013.39, making a total of $20,795.62 under this contra 
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The 24-inch steel pipe line at the crossing over the Neponset River 
is 134 feet in lengthy is located below the floor of the highway bridge 
and is supported at the ends by the bridge abutments and at four in- 
termediate points by steel I beams which are supported on the bridge 
piers. The construction of the wooden box to protect the pipe from 
frost was in progress at the close of the year. 

At the railroad crossing it was necessary to remove the double line 
of 16-inch cast-iron pipes forming a portion of the existing main, in 
order to obtain space for the two lines of 22-inch steel pipe which 
have been laid beneath the sidewalk of the highway bridge over the 
railroad. The combined lengths of the two lines of steel pipe at this 
crossing, including the 45* elbows at the ends, is 76.6 feet. One line 
replaces the double line of 16-inch pipes which was removed, and the 
other forms a portion of the new main. The bridge abutm^ats form 
the entire supports for these steel pipes, which are enclosed in a tight 
box to protect them from frost and the corrosive action of the smoke 
from the locomotives. The sidewalk planks form the top, the 12- 
inch steel bridge floor beams with wooden stringers on top form the 
sides, and 2-inch wooden plank resting on the bottom flanges of the 
steel beams form the bottom of the pipe box. A temporary 24-inch 
cast-iron pipe line was laid over the railroad bridge to provide for the 
flow of water while the work of laying the steel pipes was in progress. 

Walsh's Holyoke Steam Boiler Works constructed the steel pij^s, 
painted them at the shop one coat on the exterior and two coats on 
the interior with genuine red lead and linseed oil paint furnished by 
the department, and laid them in position at the bridges for the sum 
of $850 for the river crossing and $750 for the railroad crossing. 

The pipes are made of open hearth flange steel plates f of an inch 
in thickness and | of an inch diameter rivets, with alternate inside 
and outside courses, double-riveted lap longitudinal seams and single- 
riveted lap girth seams. 

After the pipes were laid and tested the W. L. Waples Company 
for the sum of $79.20 painted the interior and exterior surface with 
one coat of red lead paint furnished by the department. 

For testing the steel pipes caps were bolted on the ends and the 
joints were made with wooden staves to facilitate the removal of the 
caps after the pipes were tested. 

On account of the limited space available in the streets the old 
pipe line was cut at four points and the ends of the sections were 
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connected with sections of the new main by the department forces 
to avoid crossing the lines. As a result, both the easterly and west- 
erly lines now include sections of the old and of the new mains. Both 
lines have been in service since September 13. A connection was 
made with the Mflton Water Works mains at Randolph Avenue on 
July 15, and the connection between the 36-inch main purchased 
from the city of Boston and the new 24-inch main was made on 
August 19. Both in Boston and Milton the pipe trenches were re- 
surfaced by the local highway forces by agreement. Including the 
work done in 1914 and in 1915 the cost of the resurfacing is $926.24 
or $0.70 per linear foot in Boston, and $2,778.87 or $0.26 per linear 
foot in Milton. 

The total expenditure for the new 24-inch main is $77,498.76, of 
which $29,131.45 was expended during the year. 

Extension of 20-inch Force Main in West Roxbury. 
The extension of the southern extra high-service 20-inch force main 
from the junction of Beech and Poplar streets to the Bellevue Reser- 
voir in West Roxbury, which was laid in 1914, was tested and was 
put into service January 28. The total expenditiwes on account of 
this extension amount to $23,386.79, of which $1,460.46 was ex- 
pended during the year. 

Bellevue Reservoir. 
Steel Tank. 
The construction of the concrete foundation and erection of the 
steel tank for the southern extra high-service reservoir on Bellevue 
Hill in West Roxbury were completed in 1914. The steel tank, which 
is 100 feet in diameter and 44 feet 3 inches in height and has a 
capacity of 2,500,000 gallons, was filled with water to a depth of 6 
inches above the crest of the overflow weir and tested for leakage on 
January 9. The water was then drawn out and a number of cracked 
and leaky rivets were replaced. This work was completed on Jan- 
uary 22, and as the weather conditions were then unfavorable for 
sand blasting and painting the steel, the tank was again filled and 
put into service. On March 25 the tank was taken out of service 
and drained and the work of sand blasting and painting the steel was 
begun March 30 by the W. L. Waples Company of Boston, sub- 
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contractor for this work. The plant used consisted at first of a 20- 
horse power, gasoline engine driven air compressor, a compressed air 
reservoir, two lines of air hose and two nozzles. Sand blasting was 
stopped in the latter part of the afternoon of each day and the 
cleaned surfaces were painted before rusting commenced. The force 
employed included 1 foreman, 2 painters, who also did sand blasting, 
and 1 helper. This force could sand blast and paint an area of 
about 330 square feet per day. Later, in order to increase the rate 
of progress, a second compressor, operated by an automobile engine, 
was installed on April 19. The entire inside and outside surface of 
the tank, having an area of 35,650 square feet, was sand blasted and 
painted. Work was completed June 14, with the exception of the 
third coat on the outside, which has been deferred until after the 
masonry tower which encloses the tank is completed. All painting 
materials were furnished by the department, but were mixed by the 
contractor under the direction of the engineer. For the inside of the 
tank National Lead Company's red lead in oil paste, litharge and 
Spencer-Kellogg & Son's boiled linseed oil were used; the first coat 
natural color, the second and third coats tinted with lamp black in 
oil. For the outside of the tank red lead paste, raw linseed oil and 
drier were used for the first coat, and for the second coat white lead, 
raw linseed oil, turpentine and drier tinted with lamp black were 
used. One gallon of red lead paint was suflScient to cover 700 square 
feet of surface with one coat. The sub-contractor's price for sand 
blasting and painting the tank was $1,600, of which $50 has been 
reserved until the third coat of paint is applied to the outside of the 
tank. The total expenditure for the steel tank is $16,992.59, of 
which $2,999.94 was expended during the year. 

Masonry Tower. 

A contract for the construction of the masonry tower which en- 
closes the tank and protects the water from frost was made with the 
John Cashman & Sons Company April 23 for the sum of $46,000. 

The tower is 114 feet 2 inches in outside diameter at the base and 
108 feet 2 inches in inside diameter. It is 47J feet in height from 
the concrete foundation to the top of the cornice. A parapet wall 4 
feet in height above the cornice surrounds the roof. There is a 
central hexagonal turret 70 feet across on the diagonal with a 
vramidal roof the apex of which is 16 feet above the cornice. 
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There are two entrances to the tower. The front entrance faces 
the north and the rear entrance the southeast. The front entrance 
is 9 feet above the base of the tower and the rear entrance on a level 
with the base and opposite the manhole in the steel tank. 

Three feet above the water table there are 11 windows spaced 
equally around the tower, and there are 4 small windows in the 
stairway leading from the front entrance to the roof. Just below the 
cornice, spaced equally around the tower, are 12 groups of 5 windows 
each. 

The tower is of Bay View gray Rockport granite backed with con- 
crete, with the exception of that portion of the tower which extends 
below the surface of the ground, which is entirely of concrete. A 
rough-pointed band course 24 inches in height encircles the tower 
10 feet above the base. Below this band the tower is of rock-face 
coursed ashlar, and above of rock-face broken-range ashlar, with the 
exception of the cap and sill stones of the upper windows and the 
caps and sills of the lower and stairway windows, the upper course 
of the cornice, the coping of the parapet and arch over the front 
entrance, all of which are rough pointed. The lower course of the 
cornice is six-cut work. 

The roof framing consists of steel trusses and beams which are 
supported on the masonry wall and on six steel columns set inside 
the steel tank. The turret roof is of dull green Imperial German 
roofing tiles laid directly on steel purlins. The remainder of the 
roof is of reinforced concrete slabs supported on steel I beams and 
covered with a layer of reinforced Neuchatel asphalte 1 inch in 
thickness. The turret walls are 4 feet 6 inches in height of 4-inch 
X 12-inch hollow terra cotta blocks with a 1-inch facing of cement 
plaster and a reinforced concrete cornice. An iron stairway, located 
between the steel tank and the wall of the tower, leads from the front 
entrance up to the roof and down to the base of the tower. There is 
a granolithic floor between the steel tank and the masonry wall. 

The only inflammable and perishable materials used in the entire 
structure are the wooden window frames and six ridge boards for 
the turret roof. 

The contractor began work promptly but, owing to delays due to 
resmrfacing a large portion of the cut stone and to a fire on Novem- 
ber 29 which destroyed the contractor's oflSce and store-house, the 
work was not completed at the close of the year. 
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On September 30 the steel tank was drained to give the contractor 
an opportunity to construct the roof of the tower. The work remain- 
ing to be done consists of laying the asphalte and tiles on the roof, 
plastering the turret walls, laying the granolithic floor between the 
steel tank and the masonry wall, painting and cleaning up. 

The plant used during construction consisted of 4 steam stiff-leg 
derricks with booms 62 to 84 feet in length, a J-cubic yard capacity 
Smith concrete mixer and miscellaneous small tools. The concrete 
forms were made of wood. 

The force employed averaged 30 and reached a maximmu of 38 
men. 

The expenditures under this contract amount to $34,109.51, and 
the value of the work done at the close of the year is $41,000. 

Extension of 60-inch Weston Aqueduct Supply Main in 

Newton. 

In November, 1914, contracts were made with the United States 
Cast Iron Pipe & Foundry Company at very favorable prices for the 
60-inch cast-iron water pipes and specials required for extending the 
60-inch Weston Aqueduct supply main laid in 1909 and 1910, 
through Commonwealth Avenue in Newton, from a point 700 feet 
east of Prince Street to the Charles River, a distance of about 14,500 
feet. Under these contracts 6,855.70 tons of 60-inch pipe and 
258.38 tons of specials were delivered at a cost of $147,109.64. 

A contract was made with Andrew M. Cusack of Boston for laying 
7,990 linear feet of the pipe line east of Auburn Street on April 30, 
and another contract was made with Charles A. Kelley of Somerville 
May 18 for laying the remainder of the line, with the exception of the 
crossing under the Boston & Albany Railroad, where a 60-inch steel 
pipe was laid. 

Mr. Cusack began work at the easterly end of his section May 20 
and for the following four months the progress was unsatisfactory, 
due to the failure of the contractor to push the work. Later, when 
arrangements were made to increase the progress, there was con- 
siderable difficulty in obtaining workmen, and as a result, there re- 
mained 144 linear feet of pipe line to be laid under this contract at 
the close of the year. The force employed averaged about 72 men 
and 11 horses and reached a maximum of 98 men and 15 horses. 
At the close of the year 7,821 linear feet of 60-inch pipe line had 
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been laid and 1,868 cubic yards of rock had been excavated. The 
60-inch pipe line is located parallel with the 48-inch pipe line laid 
in 1902, with a space of only a few feet between the lines, and great 
care was necessary in blasting to prevent injury to the 48-inch main. 
In earth excavation the pipe trench was excavated with pick and 
shovel and the material was loaded into buckets and hoisted and 
dumped into carts with portable steam derricks. In the easterly 
portion of the work considerable difficulty was experienced on ac- 
count of the large amount of ground water that entered the trench. 
The expenditures under this contract amount to $40,597.13, and the 
total value of the work done is $47,900. 

Mr. Kelley began work May 24 at Auburn Street and completed 
his entire contract December 11, about two months later than the 
date* specified in the contract. A connection was made between the 
new main and the 48-inch main at the Charles River on October 16. 
In earth excavation trenches were excavated with pick and shovel 
and the material was hoisted in buckets and dumped into carts with 
portable steam derricks. The force employed averaged 62 men and 
8 horses and reached a maximum of 84 men and 10 horses. Under 
this contract 6,376 linear feet of 60-inch pipe line was laid and 592 cubic 
yards of rock was excavated. The expenditures under the contract 
amount to $27,633.62, and the value of the work done is $33,349.56. 

The pipes and specials for both of the pipe-laying contracts were 
delivered to the contractors and loaded on their wagons by the 
department forces at the Woodland pipe yard, located about one 
mile from the pipe line. 

By agreement, the resurfacing of the pipe trench for the entire 
distance is being done by the city of Newton Highway Department 
with its regular forces. At the close of the year 10,400 linear feet of 
trench had been resurfaced at a cost of $18,436, equivalent to $1.77 
per linear foot of trench. 

At the bridge over the Boston & Albany Railroad the 60-inch pipe 
line was offset and laid down the embankments and imder the rail- 
road tracks south of Commonwealth Avenue in private land. For a 
distance of 86 feet, where located imder the railroad tracks, a 60- 
inch steel pipe was laid. This pipe is made of open hearth flange 
steel plates f of an inch in thickness and 1 inch rivets, with alternate 
inside and outside courses, with butt and double-strap double-riv- 
eted longitudinal seams and single-riveted lap girth seams. , 
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By arrangement with the Boston & Albany RaUroad Company its 
forces excavated and sheeted the trench for the pipe under the rail- 
road, and placed under each rail three 15-inch steel beams 20 feet in 
length supported at each end on two 12-inch x 12-inch hard pine 
mud sills to support the trains over the trench while the pipe was 
being laid. This work was begun April 11. 

Walsh's Holyoke Steam Boiler Works constructed the steel pipe 
and laid it in position in the trench under the tracks for the sum of 
$1,720. Arrangements were made for the testing and painting of 
this pipe similar to the arrangements followed in connection with the 
steel pipes for the 24-inch southern high-service pipe line. The final 
painting of the 60-inch pipe was done by Hemphill & Soulis of 
Newton for the sum of $20. After the pipe was tested and painted 
the trench was filled with concrete, which was carried over the top 
of the pipe to a depth of 6 inches, by the department forces. About 
78 cubic yards of concrete were placed and the pipe was kept full of 
water under pressure while the work was in progress. 

The cost of the work done by the Railroad Company was $1,581.99 
and the cost of the work done by the department forces was $997.88, 
which, with the cost of the pipe and laying, is equivalent to $50 per 
linear foot. 

The pipe line crosses under four main line tracks at this place, and 
except that for a portion of the time the speed of the trains was re- 
duced to 15 miles per hour while crossing the trench, the regular 
train service was maintained without interruption while the work 
was in progress. The work was completed May 22. 

Sudbury Power Plant. 

In 1914 plans and specifications were prepared for the construction 
of a hydro-electric plant to utilize the water power available at the 
Sudbury Dam in Southborough, and a contract was made with the 
Edison Electric Illuminating Company of Boston December 21, 1914, 
for the purchase of electric energy to be developed. 

Specifications for the hydro-electric machinery were sent to the 
leading manufacturers of this type of machinery January 4. The 
machinery is to be installed in the existing gate-house at the north- 
erly end of the spillway of the Sudbury Dam. The gate-house was 
not designed for use as a power-house and its use for this purpose 
requires that the water wheels shall be installed under very unusual 
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hydraxilic conditions. Because of the necessity of discharging the 
water from the wheels through long pipe lines at high velocity, 
trouble from hydraulic surges was anticipated by the manufacturers 
and they were unwilling to make any definite guarantee of eflSciency 
based on tests after installation. 

With one exception all the manufacturers from whom bids were 
requested declined to submit proposals. The invitations for pro- 
posals were therefore withdrawn on January 27. The plans and spec- 
ifications were then modified in several particulars to provide for 
the construction of a surge tank near the outlet of each turbine and 
the furnishing of the hydraulic governors by the Commonwealth, for 
testing the turbines at the Holyoke testing flume instead of in place, 
and for receiving proposals for either the hydraulic or the electric 
machinery or for both. 

Proposals were received under the revised plans and specifications 
June 11. The proposal of the S. Morgan Smith Company of York, 
Pennsylvania, to furnish and install the hydraulic machinery for the 
sum of $11,760, and of. the Westinghouse Electric & Manufacturing 
Company of Pittsburgh, Pennsylvania, to furnish and install the 
electrical apparatus for the sum of $19,349, were accepted, and con- 
tracts were made with these companies on June 23. 

The plant will consist of one 30-inch, 1,000-horse power, and two 
24-inch, 300-horse power, vertical-shaft hydraulic turbines directly 
connected to one 900-kilo-volt-ampere and two 275-kilo-volt-ampere 
alternating-current generators. Two 125-volt direct-current gener- 
ators, each of suflScient capacity to furnish excitation for the three 
main generators when under maximum load are provided, one 
directly connected with an electric motor, the other directly con- 
nected to the top of the shaft of the 900-kilo-volt-ampere gener- 
ator. 

The 30-inch turbine will be operated by the water discharged into 
Framingham Reservoir No. 3 and the two 24-inch turbines by the 
water discharged into the Weston Aqueduct. The units will operate 
at a speed of 360 revolutions per minute and deliver 3-phase, 60- 
cycle alternating current at a pressure of 2,400 volts, which will be 
stepped up by two 750-kilo-volt-ampere transformers to 13,200 volts 
for transmission for a distance of about three-fourths of a mile to the 
transmission line of the Company. 

For a distance of 730 feet from the power-house, to an existing 
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granite building used for a store-house, the transmission line will be 
located under ground near the top of the dam in a conduit. The 
store-house is being remodelled so that a portion can be utilized as 
a lightning arrester chamber. Two underground cables, each of suf- 
ficient capacity to carry the entire output from the station, will be 
laid in the underground conduit between the power-house and the 
lightning arrester chamber, and from the latter point a single over- 
head line is being constructed for a distance of about 4,000 feet to 
connect with the Company's line on Brewer Road in Framingham 
near the Southborough boundary line. 

The turbines were tested at the Holyoke testing flume October 
22 to 27. The 30-inch turbine developed an average efficiency of 
87.4 per cent, or 2.58 per cent, in excess of the guarantee. The 
24-inch turbine developed an efficiency of 85.3 per cent, or 1.15 per 
cent, in excess of the guarantee. 

One of the 24-inch turbines and a portion of the 30-inch turbine 
were shipped to the power-house from the manufacturer's works at 
York, Pennsylvania, December 28. 

The electric generators were tested at the manufacturer's works at 
East Pittsburgh, Pennsylvania, between October 19 and 27, with 
satisfactory resiilts, and are now being held at the works until the 
installation of the turbines is further advanced. 

An agreement was made with the Lombard Governor Company of 
Ashland, Massachusetts, for three horizontal-type hydraulic gov- 
ernors for the turbines on July 21 for the sum of $2,404, and they 
have been built and are ready for delivery when required. One of 
the governors is of 6,000 foot pounds capacity and the other two 
are each of 2,500 foot pounds capacity. The equipment includes 
electric-driven rotary oil pump, with capacity of 15 gallons per 
minute, a pressure tank and a sump tank and unloading valve of 
sufficient capacity to serve all three governors. 

The work of constructing the surge tanks and enlarging the wells 
in the existing gate-house to provide for the turbines was begun 
early in June. The surge tanks for the Weston Aqueduct service are 
15 feet long, 7^ feet wide and 7 feet high; the one for the Framing- 
ham Reservoir No. 3 service is of irregular shape, about 10 feet long, 
6 feet wide and 13 feet high. A 6-inch galvanized iron air pipe and 
a 1^-inch brass observation pipe are carried up from each tank and 
end just below the power-house floor, a few feet above high-water 



•No. 57.] AND SEWERAGE BOARD. 57 

line in the reservoir. Tlie 6-indi pipes are provided with valves fw 
regulating the flow of air as desired. 

The two surge tanks on the Weston Aqueduct service are con- 
nected with tl^e outlet conduits just below the draft tubes ot the 
24-inch turbines, by means of 30-inch cast4ron pipes, with di- 
aphragms at the surge tank ends having openings 21 indies in 
diameter. A connection between the surge tank on the Framin^iam 
Reservoir No. 3 service and the 48-inch outlet pipe below the draft 
tube of the 30-inch turbine is made by means oi a 24-inch branch 
with a bdl mouth end extending into the sui^ tank. 

This woik invcdved the excavation of 400 cubic yards of bri<^ and 
stone masonry in the existing dam and gate-house and the jdacing 
of 250 oibic yards of concrete; the removal of 50 feet of 4S-indi 
cast-iron pipe and the laying of 15 tons of 30-indi to 64-indi di- 
ameter cast-iron pipe and specials. 

It was necessary to do a large portion ot this work by dectric 
li^t at the bottom of the three outlet wdls at the gate-house at a 
depth of about 60 feet bdow the surface of the wat» in the reser- 
voir, while maintaining a flow of about 100,000,000 gallons per day 
through the gate-house for wat^ suj^y. 

Under these conditions it was denned advisable to make the ex- 
cavations with unusual care and without the use ot explores. An 
agreement was thercf ore made with Coleman Brothers, of Chdsea, 
to furnish the jrfant required at a specified daily raital and to fumi^ 
the necessary eiqierienoed latxv at cost pius 10 per cent. 

The jrfant used consisted of a 90-horse i>ower locomotive-type 
boiler and a 50-horse power Ingersdl-Rand air compresses, a stiff-1^ 
boom derridc and hoist, cme O-indi centrifugal and two 3-inch recip- 
rocating pumps, a Uadcsmith's outfit and the necessary drills, air hose 
and small tods required for the work. 

In order to reduce the plant charge and to obtain the desired 
progress, the work was carried on continuously in three 8-hour shifts, 
with the exo^ytion of Sundays and hdidays, until Novemb^ 20, 
when the bulk ot the work was comjJeted. Until this time the force 
averaged 52 men, and readied a maximum of 70 men. 

The plant was then dismantled and the woric ot cutting diAiind<t 
and pockets in the masonry waUs ot the turlnne wdk tor the gate 
shafts and steady bearings aod the stedworic foundations for the 
generatcH^ was oompieted with a portable air compressor operated 
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by a gasoline engine. The force employed on this portion of the 
work averaged 11 men. 

During October a hand-operated traveling crane and runway of 
12,000 pounds capacity was installed in the power-house by Wonham, 
Sanger & Bates, of New York, for the sum of $880. 

In remodelling the gate-house to provide for the turbines it was 
necessary to remove three sluice gates at the outlets from the turbine 
wells and provide three new sluice gates for controlling the flow of 
water into the wells. The new sluice gates have a clear opening 11 
feet 2 inches high and 5 feet 5| inches wide, and are provided with 
two-speed ball-bearing gate stands with limit switches for electrical or 
hand operation. Each gate is made with an upper and lower leaf and 
the gate shaft is attached to the lower leaf, which rises first, sliding 
over composition guide strips on the up-stream face of the upper leaf 
until its upper edge engages lugs on the top of the upper leaf, when 
both rise together until the lower part of the leaves are above high 
water in the reservoir. This unusual construction was made nec- 
essary to avoid having the gate come above the floor of the power- 
house when open. The gates are being constructed by the CoflSn 
Valve Company, of Boston, for the sum of $3,915. About half of 
the shop work on the gates is completed at the close of the year. 

A contract was made December 2 with the Safety Insulated Wire 
and Cable Company, of New York, to fmnish and install in the un- 
derground conduit which has been constructed by the department 
forces, about 1,550 feet of 3-conductor, paper-insulated, lead-sheathed 
cable for the sum of $1,182.61. 

Two Type M Venturi indicator recorder registers .have been sub- 
stituted for the old Type D registers on the Venturi meters which 
measure the flow in the two 60-inch pipe lines leading to the Weston 
Aqueduct, in order to obtain more accurate measiu^ment of the 
water under the conditions that will prevail when the hydro-electric 
plant is in operation. 

The total amount expended for the construction of the power 
plant is $50,932.51, of which $50,151.16 was expended during the 
year. 

Engineerinq. 

In connection with the construction work the engineering force has 
prepared the plans and specifications for contracts and supervised^the 
construction work as required. 
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MAINTENANCE. 
Rainfall and Yieij> of Watersheds. 

The annual rainfall on the Wachusett watershed was 44.65 indies, 
which is 0.78 of an inch less than the average for the previous 18 
years, but 6.11 inches more than in 1914. On the Sudbury water- 
shed the rainfall amounted to 43.93 inches during the year, which is 
0.88 of an inch less than the average for the previous 40 years and 
6.22 inches more than in 1914. On the Cochituate watershed the 
annual rainfall amounted to 44.35 inches. 

The lai^ rainfall of about 6.5 indies in January; the extremdy 
small rainfall of 0.06 of an inch on the Wadiusett watershed, of 
0.05 of an inch on the Sudbury watershed and 0.01 of an inch on the 
Cochituate watershed in March; the low rainfall in April, May and 
September and unusually 'arge predpitation durii^ July and August, 
amounting to 15.50 inches on the Wachusett watershed, are notable 
departures from the normal predpitation. A total predpitation of 
6.42 inches from Jime 30 to July 3, as measured by our gages at 
Chestnut Hill Reservoir, in Boston, was an unusual occurrence. 

The yidd of the Wachusett watershed was 942,000 gallons p^ 
day per square mile, which is 88 per cent, of the average for the 
previous 18 years. The yield of the Sudbury watershed was 719,- 
000 gallons per day per square mile, which is 72 per cent, oi the 
average for the previous 40 years, and 80 per cent, of the av^age 
for the previous 18 years, or the period during which water has been 
discharged into the Sudbury Reservoir from the Wachusett water- 
shed. The yidd of the Cochitoate watershed was 792,000 gallons 
per day per square mile, which is 86 per cent, of the average for 
the previous 52 years. 

During the year the dty of Worcester has turned into the present 
Wachusett wat^died, from the 9.35 square miles of the former 
Wachusett wata^ed taken for its water supply in 1911, 1,342,- 
400,000 gallons of water. 

Storage Reservoirs. 
The capadties of the storage reservoirs of the Metropolitan Water 
Works, the elevations of the water surface in feet above Boston City 
Base, and the quantity of water stored in each reservoir at the begin- 
ning and end of the year, are shown by the following table. 
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Eleva- 
tion! 

of 
High 

Water. 


Capacity 
(Gallons). 


Jan. 1, 1915. 


Jan. 1, 1916. 


Stosagb Rsskbtoibs. 


Eleva- 
tioni 

of 

Water 

Surface. 


Amount 

stored 

(Gallons). 


Eleva- 
tioni 

of 
Water 
Surface. 


stored 
(Gallons). 


Ckwhituate watershed: — 

Lake Cochituate, inolud- 
ing Dudley Pond. 
Sudbury wat^shed: — 

Sudbury Reservoir, 

Framingham Reservoir 

No. 1. 
Framingham Reservoir 

No. 2. 
Framingham Reservoir 

No. 3. 

Hopkinton Reservoir, . 
Whitehall Reservoir, 
Farm Pond, . . 
Waohusett watershed: — 
Waohusett Reservoir, . 


144.36 

260.00 
169.75 
177.87 
186.74 
225.21 
805.0a 
837.91 
159.25 

395.00 


2,328,300,000 

7,253,500,000 

287,500,000* 

529,900,000> 

1.180.000,000> 

1,416,400.000 

1,520,900,000 

1,256,900,000 

167,500,000 

64,968,000,000 


142.62 

257.81 
167.66 
175.98 
183.03 
224.34 
804.05 
887.66 
158.66 

381.89 


1,825,000,000 

6,343,900.000 

214,400.000 

480.900.000 

902.900,000 

1,368,500,000 

1,461,500,000 

1,206,000,000 

136,000,000 

48,438,100,000 


142.93 

249.53 
167.89 
176.19 
184.48 
224.53 
304.24 
837.29 
157.87 

891.05 


1,930.100,000 

3.340,300,000 

224,300,000 

489,900,000 

1,017.600,000 

1.379,000.000 

1.473.300,000 

1,186,200,000 

04,400,000 

59,728,600,000 


Totals. .... 


- 


80,908,900,000 


- 


62,879,200.000 


- 


70,813,700,000 



! Elevation in feet above Boston City Base. 



* To top of Flashboards. 



The diagram, page 61, is submitted to show the quantity of water 
stored in the Wachusett Reservoir and the quantity stored in all the 
storage reservoirs combined at any time during the year. 

Wachusett Reservoir. — The water in this reservoir was 13.11 feet 
below high-water mark at the beginning of the year. It fell 0.72 of 
a foot during the following week and the water surface was at ejeva- 
tion 381.17 on January 6, which was the lowest elevation reached 
during the year. From January 6 to March 1 the reservoir filled 
rapidly to elevation 389.81. On account of the small draft from the 
reservoir, due to drawing down Sudbury Reservoir in connection with 
the installation of the hydro-electric plant at the Sudbury Dam, and 
to the low rainfall, the elevation of the water surface remained 
between elevation 388.88 and 390.17 until August 4. On account of 
the heavy precipitation during August, the reservoir filled quite rap- 
idly during the early part of the n\onth and the water surface 
reached elevation 392.42 August 25, which was the maximum eleva- 
tion reached during the year. From August 25 to December 18 the 
water in the reservoir was drawn down gradually at the rate of about 
1 foot a month to elevation 388.98, and after December 18 the water 
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QUANTITY OF WATER STORED IN THE WACHUSEH RESERVOIR 

AND IN ALL THE STORAGE RESERVOIRS COMBINED 

DURING 1915 
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78.000 
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rose about 2 feet and was at elevation 391.05 at the end of the year. 
No water was wasted from the reservoir during the year. 

In compliance with the requirements of chapter 488 of the Acts of 
the year 1895, 1,049,500,000 gallons of water was discharged from the 
reservoir into the Nashua River through the pool below the dam and 
through the pipe line which discharges directly into the Lancaster 
Mills canal at a rate of not less than 12,000,000 gallons per week 
for the use of the mills. 

No soil stripping has been necessary along the shores of the reservoir 
this year, but miscellaneous debris brought into the reservoir during 
the spring floods has been collected from the shores and disposed of. 

Cunningham's Brook at the westerly end of the North Dike, and 
two small brooks tributary to Thomas Basin were improved for an 
aggregate length of 1,568 feet at a cost of $711.97. The brush and 
weeds on a strip 50 feet in width along the margin of the reservoir 
on the face and riprap berm of the North and South dikes, along 
the sides of brooks flowing directly into the reservoir and along all 
highways adjoining the reservoir lands have been mowed, raked up 
and burned. This work extended for a distance of 56 miles and cost 
$3,186.22. 

Party fences between the Metropolitan Water Works lands and 
adjoining lands were constructed for a length of 1,013 feet, of chest- 
nut posts and old telephone wire. An equal amount of similar fence 
was built by the owners of the adjoining lands. 

The Wachusett Dam and adjacent structures and grounds have re- 
ceived the usual care and are in good condition. The road up the 
westerly hillside to the waste-weir was resurfac^ for a length of 830 
feet and a width of 12 feet where washed out by the excessive rains 
in August. As a safeguard for the employees, electric wiring has 
been arranged so that the electric lamps in the gate-chamber are 
lighted when the door is opened. 

The barn at the Lamson place in Boylston, which was left standing 
when the house was sold in 1914, has been torn down and rebuilt at 
the Cook place, Lancaster Street, West Boylston, at a cost of 
$1,374.09, including considerable grading around the bam and the 
construction of about 150 linear feet of wire fence along the highway. 
The Kramer house on Wilson Street, Clinton, was partially destroyed 
by a fire, due to a defective chimney, October 9, and was repaired 
at a cost of $654.36. 
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Sudburjf Besenoir, — Tlie wmto* in the Sudbmy Resoroir was 1.19 
feet below the crest id the wa s t e wmy at the beginniiig of the year and 
rose to elevation 259.20 <m January 20. By Fdmuiry 23 it had 
iallen to ekvation 256.93. It rose to delation 25S.12 about the 
middle of ^lardi and th^i Ml gradually until the middle of ^lay, 
when it was at elevaticm 257.00. During the fcdlowing month the 
water was drawn down to devaticm 252.00 to fadlitate the woric of 
preparing the gate-house tor the power phmt. About August 15 the 
reserv^oir had heea filled to devaticm 256.00 in connection with the 
operation of the Wachusett power phmt. The water was again 
drawn down to about deration 253.00 by the middle of September 
and remained at about this deration until the latt» part of October. 
During November and Decembo' the water was gradually drawn 
down to deration 249.00, to provide for the installation erf the new 
sluice gates for the power {Jant, and was at deration 249.53 at the 
end of the year. 

Adrantage was taken of the low water in the Sudbuiy Reserroir 
to remore the sediment which had coDected in the various inlet 
channels, and to repoint all joints in the top and up-stream face of 
the masonry wasteway abore deration 254.9, also in the water side 
of the substructure of the gate-house. The joints in the down- 
stream side of the circular dam abore Aliddle Road and in the arch 
bridge at Paricerrille Road were also repointed, and the paring that 
was loose and out of position on the slopes of the roads crossing the 
reserroir was rdaid. 

A growth of regetation which occurred below high-water line, on 
account of the low water in the reserroir, was mowed and burned 
and the Southborough swimming pool was deaned. 

Additional stop-planks, equiralent to a total height of 50 feet, 
were made for use at the gate4iouse if required in connection with 
the installation of the power plant. The driring horse at the Sud- 
burj' Dam was sold, on account of injury receired from a fall, and 
an automobile truck, made from a Ford runabout, was purchased. 
As a result the foreman has been able to gire the work much more 
eflScient superrision than formerly. The grounds about the Sudbury 
Dam hare been giren the usual attention. 

Sprouts and brush were mowed in the lanes through the woods 
along the land boundaries for a total length of 8 miles. Whedock 
No. 65 wire fence has been constructed for a distance of 638 feet 
between the reserroir land and adjoining lands. 
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Framingham Reservoir No. S. — The water in this reservoir was 
maintained within a few feet of the top of the wasteway during the 
entire year and no water was wasted from the reservoir. The gate- 
house and grounds about the dam have been given the usual atten- 
tion and are in good condition. The carriage shed and store-house 
near the dam was repaired and painted. Chestnut posts were set for 
a distance of 2,500 feet for fence between the reservoir land and land 
of Andrew O. Stensson on the northerly side and at the head of the 
reservoir, and, with the posts set last year, the entire line is now 
ready for the wire fence. 

Framingham Reservoirs Nos. 1 and 2, AsMand, Hopkinion and 
Whitehall Reservoirs. — No water has been drawn from these reser- 
voirs for supplying the Metropolitan Water District during the year. 
A waste of not less than 1,500,000 gallons of water per day has been 
maintained at Framingham Dam No. 1, as required by the provisions 
of chapter 177 of the Acts of the year 1872, and additional quantities 
of water have been wasted from time to time as required to dispose 
of the yield of the watersheds tributary to these reservoirs. 

During the year the water in Framingham Reservoir No. 1 aver- 
aged about 1 foot above, in Framingham Reservoir No. 2 about 0.9 
of a foot above, in Ashland Reservoir 0.5 of a foot above and in the 
Hopkinton Reservoir 0.4 of a foot above the crest of the wasteway. 
The average elevation of the water in Whitehall Reservoir was about 
0.2 of k foot below high-water mark. The gate-houses and grounds 
about the dams at these reservoirs have been given the usual atten- 
tion and are in satisfactory condition. 

The small dam at the outlet of the small basin near the Neyhart 
land and Salem Street, at Framingham Reservoir No. 1, was repaired 
and a new box culvert constructed. The trees and brush have been 
cut and removed for a width of 5 feet along the boundaries of the 
Water Works lands for a distance of about 8 miles, and brush has 
been mowed along boundary lanes previously cut for a distance of 
about 22 miles. Vegetation has been mowed and burned along the 
outlet channels below Ashland and Hopkinton reservoirs. 

Wheelock No. 66 wire fence was constructed for a distance of 
1,490 feet along the boundary of the Water Works land below the 
dam at Ashland Reservoir and the gate-keeper's house was painted. 

At the Hopkinton Reservoir the grass and weeds on the filter-beds 
were mowed and burned and the gate-keeper's house was painted. 

New stop-planks were made and put in position on the up-stream 
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ade of the gates in the outlet flume at Whitdudl Resovoir and a 
portion of the up-stieam masoniy being of the uiq>» mill pond dam, 
which had been pushed out of position by the freezing of the earth 
behind it, was r^uih. The l»ush and weeds in the lower mill pond 
site were cut and burned and the bro<^ channel between Wood 
Street and the lower dam was deaned out and strai^tened. This 
work has greatly imiHt>ved the appearance of our land. Four cot- 
tages were buih at Whitdiall Reserv<Hr during the year. There are 
now 65 cottages located on the shm^s of the reservoir, and 10 motor 
boats, 83 row boats and 30 canoes were in use during the year, which 
is an increase of 10 over the numbo' in use in 1914. 

Farm Pond. — *No water was dischai^ed into or wasted from Farm 
Pond during the year, and the average elevation of the water in the 
pond was about 1 foot below high-water mark. The town of Fram- 
ingham pumped 228,600,000 gallons of water from the filter-gallery 
on the shore of the pond during the year for a portion of its water 
supply, and the balance of 57,400,000 gaUons was pumped from the 
Sudbury Aqueduct. For several years the sprouts and brush that have 
grown up between the paving stones on the sides of the Farm Pond 
dike and Farm Pond aqueduct have been mowed, and the roots had 
increased in size until they had pushed the paving out of position 
in places. This year the paving was taken up and the roots were 
removed and the paving then replaced in proper position. 

Lake CochUuaie. — No water was discharged from the lake into the 
Cochituate Aqueduct and no water was received from the Sudbury 
watershed or Dudley Pond during the year. The elevation of the 
water in the reservoir averaged about 1 foot below high-water mark 
and water was wasted at the outlet dam during each month except 
April, May and June. A new entrance was built at the carriage 
house at the foreman's residence so that automobiles and auto- 
trucks can be run into the house to be overhauled and repaired. The 
tin roof of the effluent gate-house was blown off December 26 by a 
heavy wind storm, and arrangements for repairing the roof were 
being made at the dose of the year. Material which had accumu- 
lated in the sand catcher and catch basins of the surface water 
drain from Cochituate Village has been removed as required. The 
slopes of the open channel have been mowed and the channel has 
been kept in proper condition to discharge the surface water. The 
buildings and grounds in the vicinity of the effluent gate-house and 
of the foreman's residence have been given proper care, and leaves 
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and dibris have been removed from the shores of the lake. An iron 
pipe fence has been erected on the water ade of the screen-cleaning 
platform in the effluent gate-house to safeguard the employees. 
Twelve cottages and 3 garages were built on the shores of the lake 
and 1 cottage was torn down, leaving a total of 74 cottages at the 
end of the year. 

Dudley Pond. — No water has been discharged into Lake Cochit- 
uate from this pond during the past ten years. During the year 10 
cottages and 1 boat-house were built in the immediate vicinity of the 
pondy making a total of 46 cottages, 2 ice-houses and 3 boat-houses 
along the shores at the end of the year. Between these buildings and 
the Cochituate-Wayland Road and on the north side of the pond 14 
cottages were built during the year, making a total of 80 cottages 
and 2 stores located within a short distance of the pond in addition 
to the buildings located along the shores of the pond. The pond is 
no longer of value for water supply pmposes and under these condi- 
tions the expenditure necessary to maintain proper sanitary inspec- 
tion does not appear to be warranted. 

Aqueditcts. 

Wachusett AquedtLct. — Water was discharged through this aque- 
duct from the Wachusett Reservoir during 260 days in 1915. The 
total time that the aqueduct was in use is equivalent to 123 days, 18 
hours and 57 minutes, and the total quantity of water supplied was 
25,652,400,000 gallons, equivalent to an average of 70,280,548 gallons 
per day for the entire year. The Westborough State Hospital 
pumped 68,602,000 gallons of water, equivalent to an average con- 
sumption of 188,000 gallons per day, from the open channel at the 
lower end of the aqueduct. The usual care has been given to the 
aqueduct lands and structures and 12,950 feet of Wheelock No. 65 
wire fence has been erected along the boundary of the aqueduct 
lands, and 364 feet of stone wall was rebuilt. The cost of .this work 
was $1,879.60. 

During September the interior surface of the aqueduct on the 
Assabet Bridge was given two coats of Portland cement grout con- 
taining about 2 per cent, of Medusa waterproofing compound, to 
determine its effect upon the leakage from the aqueduct at this place, 
which appears to take place through fine cra<^ in the brick lining. 
Before applying the cement grout the surface of the masonry was 
thoroughly cleaned with wire brooms and a strong solution of car- 
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bonate of soda. Tbe sectkm ctf the aqueduct treated is 353 feet in 
length and about 1»100 square yards oi surface wme covered at a 
cost of $240.99. Whik it is evident that a large portion of the leak- 
age has been st<q^)ed, opportunity has not heea had to make ob- 
servations during freeang weather aftar the aqueduct has been flow- 
ing full for a few days. 

Water grass and weeds were removed from the bottom of the 
open channd between the lower and upper dams tor a distance of 
2.06 miles, the bunch grass and other v^etation were removed from 
the shore lines, and the slopes at the flow line were r^raded with 
material which had been washed down the slope and were then faced 
with heavy gravel found along the shore. The cost of the work was 
$1,020.88 or 4.7 c^its per linear foot of shore line, which is equivalent 
to a cost of 0.3 of a cent per linear foot of shore Une per year since 
the channel was put into service. The granite masonry at the lower 
dam and at five highway bridges over the channel was repointed 
where necessary and the iron rail fences were painted. On the north 
side of the channel, just below the upper dam, a very unsightly area 
of about 4 acres, in plain view from the railroad and highway, has 
been improved by constructing 167 linear feet of board-bottom drain- 
age ditch and grading and seeding the land, so that it is now an at- 
tractive field and the quality of the water draining into the open 
channel at this place has been materially improved. 

Sudbury Aqueduct. — This aqueduct was in constant use for deliv- 
ering water from Framingham Reservoir No. 3 to the Chestnut Hill 
Reservoir every day during the year. The average daily flow in the 
aqueduct was 63,261,000 gallons. The usual care has been given to 
the aqueduct lands and structures. The openings around the screens 
in the gate-house at Farm Pond were covered with planks to saf^uard 
the employees. Trees and brush were cut for a width of 5 feet along 
the boundary of the aqueduct land in the swamp on both sides of South 
Main Street in Natick. Quite a number of large old elm and willow 
trees were cut down near Brook Street, South Natick, as the roots 
of the trees had begun to grow through th6 aqueduct. A 24-inch 
cast-iron pipe sewer was laid by the town of Wellesley across the 
aqueduct land under the Waban Valley bridge through the third arch 
from the east end. An unsightly slope at the cut on the north side of 
Duncklee Street in Newton Highlands was graded and improved. 

Wesion Aqueduct. — During 349 days in 1915 water was supplied 
from the Sudbury Reservoir through this aqueduct. The total time 
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attached to ladders in the aqueduct manhoks were rcgpiaoed ^ndi 
brass hooks as the old hooks had become weidcei»d by rust. 

CocMhMte Aquedwi, — This aqtiedtict was not used during "A^ 
year. The aqueduct lands and structures have been given the nsoal 
attention. The channel from the culvert under Bedman's waste- 
weir to Morse's l^ond ^'as straightened and improved. The grading 
and {mrfacing of the unsightly' slope of the deep cut on the easterly 
«ide of Beacon Street in Nekton, which was b^un last y^ear, bas 
been completed and the appearance of the land has been veiy mndi 
in5)ro%»ed by this work. 

Pirwpmo Stations, 
At the two stations at Chestnut Hill Reservoir 12,922,060,000 
{{allons of water was pumped into the low-service maii» of wHch 
2,724,ft60,000 gallons iK'as repumped at the Spot Pond wid Arling- 
ton stations for the northern high and extra high services, and 
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11,808,610,000 gallons was pumped into the southern high-service 
mains, of which 250,970,000 gallons was repumped for the southern 
€xtra high service. The total amoimt of water pumped at all the 
pumping stations was 27,706,300,000 gallons, which is 1,024,860,000 
gallons less than in 1914, and the total cost of operating all the 
stations was $96,847.21, which is $7,958.99 less than in 1914, the 
saving being due largely to the smaller amount expended for repairs. 
The cost per million gallons is $3,495 in 1915 as compared with $3,648 
in 1914. 

The amount of coal furnished by various parties at the piunping 
istations and the cost of the coal is as follows: — 





SVATXONB (AmOTTHT IN 


6so8B Tons). 


1 
I 


Dbalebs. 


S3 
& 




1 


1 


1 


•Oorman-Leonard Coal Ck>., bituminous, 


793.88 


- 


- 


- 


- 


14.14 


Gorman-Leonard Coal Co., bituminous. 


_ 


1.145.56 


- 


- 


- 


3.93 


H. N. HartweU & Son, Inc., bituminous, . 


- 


2.577.01 


- 


- 


- 


4.08 


<5. W. Claflin A Co., anthradte-buckwheat, 


153.35 


- 


- 


- 


- 


3.08 


C. W. Claflin & Co., anthradte-buckwheat, 


- 


979.06 


- 


- 


- 


2.92 


Bader Coal Co., bituminous, .... 


- 


- 


774.21 


- 


- 


5.06 


Locke Coal Co., anthradte-Bcreenings, 


- 


- 


283.03 


- 


- 


2.50 


Bader Coal Co., bituminous, .... 


- 


- 


- 


167.62 


- 


4.36 


Hetherington A Co., bituminous, 


- 


- 


- 


253.30 


- 


4.32 




- 


- 


- 


- 


96.43 


4.11 




- 


-^ 


- 


- 


137.72 


4.19 


Total, bituminous, 


793.88 


3,722.57 


774.21 


420.92 


234.15 


- 


Total, anthradte-buckwheat, . 


153.35 


979.06 


- 


- 


- 


- 


Total, anthradte-eoreenincs, .... 


- 


- 


283.03 


- 


- 


- 
















In bins, 


H.H 


14.03 


15.06 


14.33 


14.16 


- 


On cars 


3.89 


3.96 




4.25 


4.00 


- 
















In bins, 


3.08 


2.92 


- 


- 


- 


- 


Oncars, 


2.86 


2183 


- 


- 


- 


- 




- 


- 


2.50 


- 


- 


- 



1 Indudes cost of unloading coal from oars and all expenses inddental to storage of the coal. 
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All bituminous coal was purchased under specifications which pro- 
vide for a variation in price with variation in heat units and ash as 
determined by analysis. The price per ton was reduced 2 cents for 
each 50 heat units or fracticm thereof less than 14,700 per pound of 
dry coal> and 1 cent for eacb } of 1 per cent. €fr fraction thereof 
ct ash in the dry coal in excess of 8 per cent. For eacb 50 heat 
units or fraction thereof in excess of 14,800 per pound oi dry coal 
the price per ton was increased 1 cent. The results oi analyses of 
the bituminous coal purchased during 1915 are as follows: — 





, X^Mdbff* • 


Brifeiaii 




^ ^ 


V^nm^ 


J^fcmtr 


Kis» or Ckml. 


.^^S§!", 


Thermal 


uSk. , 


_«yof 


Ckrboo. 


IStlK2^ : 


! »■ * 


HM7 


21.3 


•.37 i 


2.91 


! n4D 


2& 


K477 


».9^ 


».f3 


3.0 


».« 


Nw Rwv. . 


^ 1 


t4»840 


17 » 


».U 


S.M 


TS.Tf 


BcMii SttwlDitoes. 


» 1 


K63» 


MM 1 


7.66 


l.fl» 


TIM 




» 


U.S72 


».31 


•.03 


2.« 


TS.iS 




4 


H»6Q^ 


M.3tf t 


7 54 


2.G 


! 75.10 


1 4 


14.403 


17-15 


».W 


2ffl 


i n.77 



Che^Hiut Hitt Fumping Stattonf. 

Hie quantity of wat^ pumped at thiese statbns into the southern 
hi^b^erviee BObain^ averaged 3:^>352^000 gallons per day during 1915» 
or l,338y000 g«Ik>iks par day less than in 191-L The cost per million 
gallons pumped was 45^67 ceiits less than in 1914. 

The southern highrservice pumping statistics fw 1915 are as 
follows: — 



No. 1. 



PtmmvQ 

Si:2KBOif 

No. 2. 



Diuly pumpine oap^city 'sdJon»}. ^ 
Toial quaafcity pumip«d (nuilkm g ^I l ottet). 
Duly av«»e» quantity pumped i.stUioa!>', 
OmI used poundft). .... 

GaUooft pumped per pound of oodi, 

aUft Jeet) 



No.!. 






Cort o£ pumping: — 
Labor. 
Ftiel,. 
Bapairs, 
OU. ivaetaai _ 
Steal! soppbea. 



U 7Z 



No. 4. 






»^»d4SS 

3*404 t» 

U045 -53 

94 0$ 

Us* 71 



Totefa. 



No. 12. 



mmjam 

Sv<j».42 



IMM37 

l«^433 9t^ 



ii.aos.n 

S.38M0* 



|t8v«BS7 

t&sai «4 

SSTT* 



T6tab. . . . > 
Cdat per millioa 0jlDQa pumped, 
Ooai per miUioD foot VkDooB* . 



U(i.7492 M.au ».3S» tt.l2C^ 
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The quantity pumped into the low-service mains averaged 35,- 
403,000 gallons per day during 1915, or 837,000 gallons per day less 
than in 1914. The cost per million gallons pumped was 6.74 cents 
more than in 1914. 

The low-service pumping statistics for 1915 are as follows: — 

Chestnut mn 
Prnnping Slatioo 
No. 2. — F.nginew 

Nos. 5. 6 and 7. 

Daily pumping capacity each engine (gallons), .... 35,000,000 

Total quantity pumped (gallons), 12,922,060,000 

Daily average quantity pumped (gallons), 35,403,000 

Total coal used (pounds), 4,527,085 

Gallons pumped per pound of coal, 2,854.39 

Average lift (feet), 40.34 

Cost of pumpmg: — 

Labor, $19,149 51 

Fuel, 8,196 34 

Repairs, 2,328 01 

Oil, waste and packing, 388 01 

Small supplies, 152 39 

Total, $30,164 26 

Cost x)er million gallons pumped, $2.3343 

Cost per million foot gallons, .0579 

During September the track scale used for weighing coal received 
at the Chestnut Hill stations was overhauled and put in accurate ad- 
justment with the Fairbanks Company's 80,0(X)-pound test car. All 
scales used for weighing the coal as fed to the boilers were tested 
and put in accurate adjustment. 

Spat Pond Pumping Station. 

At this station water is pumped for the northern high-service 
district. The quantity pumped averaged 6,778,000 gaDons per day 
during 1915, or 589,000 gallons per day less than in 1914. The cost 
per million gallons pumped was 14.62 cents more than in 1914, 
although the total cost of pumping was $868.51 less than in 1914. 

The northern high-service pumping statistics for 1915 are as 
follows: — 

Total quantity pumped (gallons), 2,473,990,000 

Daily average quantity pumped (galloDs), 6,778,000 

Total coal used (pounds), 2,209,787 
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I poBped per poond of coal, 1,119.56 

▲i«i«efifl(ieei), 127.87 

^ Xo. 8 openlcd Choms), 43 

No. 9 opcnlcd {bmns^ 2,957 

QBnthTiiiiBpedby£D«^Xa8(g»IlaDs 18,460,000 

QBSDUtTiiiiiiipedbT£DgneXo.9(gpJ^ 2,4^1,530,000 

CoGtofpoDiiBr- — 

Idbor, 19,389 84 

FW, 4,543 26 

RepuDy 234 64 

Oi,m«steawtinckii«. 183 15 

andlsqifiiBB, 174 71 

Total for siafinL S14^5^ 60 

OwBl per mWim fcot gafaa, .0459 



fartfe 



_tnKwjiwi 
At tin statKM m«tar e 
dEbtrict. TW qwMK^r 

Tll^ -ii^HtwftHI. %ktl4i W|^ll li(!t^ WlH 

Aipmf^itlt^l^t^ 
TiUlwii, s •. % *. 



CS7 JQQO pAoBs per diy 
tdkn ia 19fl4L The cost 
ia 1«4. tfe total 

fcr 1915 are as 



29QU6SQ,000 

CS7,000 

1404,020 

314.79 

281.43 

5,712 

284 

^«3«,000 

tJ».000 



Otrit ]Mr wNImi pftwft ftm^. 



TO 

ess 

9665 



9SS.M97 

ai96 
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Hyde Park Pumping Station. 

At this station water is pumped for the southern extra high-service 
district. The quantity piunped averaged * 688,000 gallons per day 
during 1915, or 12,000 gallons per day less than in 1914. The cost 
per million gallons pumped was $1.08 less than in 1914, the total 
cost of pumping in 1915 being $403.53 less than in 1914. The saving 
was due largely to smaller expenditures for repairs and supplies. 

Water was pumped from this station to the new Bellevue Reser- 
vob between January 7 and 15, January 22 and March 25 and July 
1 and September 30, a total of 162 days. The old reservoir was also 
in use during these periods and during the remainder of the year. 

The southern extra high-service pimiping statistics for 1915 are as 
follows: — 



Total quantity pumped (gallons), . 

Daily average quantity pumped (gallons), 

Total coal used (i)ounds), . 

Gallons pumped per pound of coal, 

Average lift (feet), 

Engine No. 13 operated (hours), 

En^ne No. 14 operated (hours). 

Quantity pumped by Engine No. 13 (gallons). 

Quantity pumped by Engme No. 14 (gallons), 



250,970,000 

688,000 

504,706 

497.26 

122.83 

1,169 

4,100 

44,240,000 

206,730,000 



Cost of pumping: — 
Labor, .... 
Fuel, . . . *. 
Repurs, 

Oil, waste and packing, 
Small supplies, . 



Total for station. 



$5,577 65 

965 75 

99 41 

71 85 

133 15 

$6,847 81 



Cost per million gallons pumped, 
Cost per million foot gallons, . 



$27.2854 
.2221 



Additional information regarding the operation of the pumping 
engines at these pimiping stations is given on pages 164 to 172. 
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Consumption of Water. 

Tlie avuage coDsumptian of water in the 18 mmiicipalHies sup- 
plkd trom the Metropcfitaii Water WcmIs during the year^ as meas- 
uitd by the Metn^poUtan Wator Wc^ks metos, was 101,941,500 
gaUons per day, whkb, on the basis ctf an estimated pc^MilatioD of 
1>]6I>600, b equivalent to 88 g^dlons per capita per day. The total 
eonsomption in each of the inunicqMiitics in 1915 was less than in 
1914> with the exemptions of the dty of Maiden and the town of 
Watettown* and the per capita consomption was less in 1915 thui in 
1914 in all of the mnnk^pahtMS^ widi the csccptioii thai tfaeie was 
no change in the per caqpita consumption in Maiden and Watettown. 
The c^iisnnption in the mnnieqidfities sappBcd was 5gOMjGOO galknis 
p» day ks» in 1915 than in 1914^ w 4.76 per cent, less than die 1914 
con^mqptmi. Thfe was piohaMy dne ia laife M tnaaL to cfimatie 
coiidi^kiMiSi as thete was no fe«gr period cf t'ltwMfy cold weathff 
w of estrandty ho* dor weaikher daring 1913^ whie& wnnld canse tiie 
eon^wqp^ion to W lat^sn^ than aeiidL 

The diagram on poig^ 7^ $ho«»ig: pc^idbdoa and qwfean^ninn of 
wat^ in the Meteopofitas^ Walw P^xic^t sme IS90^ nfinkcs that 
the ledaction ^ the pef^ capitia a^ of waibtr oa 1913^^ d;ir to the in- 
^attaUon of iM^tec^ i^i^)te?d in ^aivimt ouwe watar t&an was l e qniied 
to ^ipp^ the anniadJl ttK^f^a^^ i& tlb^ poptdlajtmrK for i&? total con- 
stunptipn of tlte Pi^wct h«s^ oon^iOTwd to^ dlimn^ t» a 

TW axeca^ w*^ of ooo^^aas^^im of wato^ In tl» 
aic^^dli^d!^ in 19X3 ifem^g^ ti^ w^5» dE»y ^mi iiu»i^ tte tikee homs 
h^ween 1 and 4 a^ wtgJtt ar^ showa on th^ iH^pram oppo^be p^e 
7^ Th)^ av^wg!^ (teoly (>^<^uittptiQo of wati^ in oach of tite mnt- 
mctpdiiiki^ ^jippli^ fiw^wt th^ Mouvpolitaa Water Wocfe ^moDg 
1914 aod 191d> ad B^^a^air^ bv xh^ >ItHJ^^ita«j Waaer Woi^ 
Q»$<3^^ i^ 93. fpUows.: — 
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Estimated 
Popula- 
tion. Ifl5. 


. 

AvBRAOB Daily Consumption. 




IfU. 


1915. 






Gallons. 


Gallons 

per 
Capita. 1 


Gallons. 


Gallons 

per 
Capita. 


Decrease 

in 
Gallons. 


Borton. . . 


748.890 


81.877.800 


HI 


77.651.800 


104 


4.226.000 


Somerville, 








87.320 


6.199.800 


73 


5.807.100 


67 


392.700 


Maiden. . 








40,160 


2,237.900 


46 


2.243.000 


46 


5.100 « 


Chelsea, . 








43,750 


2.904.400 


70 


2.901.400 


66 


3,000 


Everett. . 








87,950 


2,688.100 


72 


2,599,100 


68 


89,000 










40,940 


2.609.200 


66 


2.511,800 


61 


97,400 


Medford, . 








30,820 


1,258,900 


43 


1.245,200 


40 


13,700 


Melrose. . 








16,960 


932,500 


56 


851,500 


50 


81,000 


Revere. . 








25,500 


1.551.000 


64 


1.484,800 


58 


66,200 


Watertown. 








16,660 


984.800 


62- 


1.026.200 


62 


40,400> 


Arlincton. 








15.050 


860.500 


60 


825.300 


55 


35.200 


Milton. . 








8.650 


346.700 


. 41 


338.900 


39 


7.800 


Winthrop. 








12.900 


722.800 


58 


700.300 


54 


22.500 


Stoneham. 








7,510 


378,800 


51 


373.700 


50 


5,100 


Belmont. . 








8.180 


497,500 


65 


425,400 


52 


72.100 










5,570 


373,800 


69 


358,700. 


61 


15,100 


Nahant. . 








1,400 


171.600 


126 


161,900 


116 


9,700 


Swampecott. . 








7,390 


440.000 


61 


436.400 


59 


3.600 


District, 


1,164,600 


107.036.100 


94 


101,941.500 


88 


5.094.600 



1 The populations for 1914 were revised after the census of 1915 became available, and consequently 
these per capita figures differ from the figures published in the 1914 report. 
* Increase. 



The average consumption in the several districts was as follows: — 





Gallons 

per Day. 

1916. 


DsCBBAfiE FROM 1914. 




Gallons 
per Day. 


Percent- 
age. 


Southwn low-service district, embracing the low-service district of 
Boston, with the exception of Charleetown and East Boston, . 

Northern low-service district, embracing the low-service districts 
of Somerville. Chelsea, Maiden, Medford, Everett, Arlington, 
Charleetown and East Boston, 

Southern high-service district, embracing Ouincy and Watertown, 
the high-service districts of Boston, and portions of Belmont 
and Milton, 

Northern hi^-service district, embracing Melrose, Revere, Win- 
throp, Swampecott. Nahant and Stoneham, and the high-service 
districts of Somerville, Chelsea, Maiden. Medford, Everett and 
East Boston, 

Southern extra high-service district, embracing the higher portions 
of Hyde Park, MUton and West Roxbury 

Northern extra high-service district, embracing Lexington and the 
higher portions of Arlington and Behnont, .... 


41,976.400 
19,428,700 
31.775.400 

7.398.200 
668.000 
694.800 


3,376,700 

1,063.800 

409.800 

138.000 
77.400 
28.900 


7.45 
5.19 
1.27 

1.83 
10.38 
3.99 


Totals. 


101.941.500 


5.094.600 


4.76 
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POPULATION AND CONSUMPTION OF WATER 

IN THE 

METROPOLITAN WATER DISTRICT 

AS SUPPLIED IN 1915 

FROM I890 TO 1915 
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Average Rate of Consumption of water 
IN THE Metropolitan Water District in 1915 

FOR THE ENTIRE DAY 

AND 

FOR THREE HOURS BETWEEN 1 AND 4 AT NIGHT 
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Installation of Meters on Service Pipes. 

The results accomplished in the municipalities supplied with water 
from the Metropolitan Works, under chapter 524 of the Acts of the 
year 1907, which requires that each year meters shall be set on all new 
service pipes and on 5 per cent, of all service pipes that were without 
meters on December 31, 1907, are showr by the table on page 77. 

The number of meters set on old services to December 31, 1915, 
by all of the municipalities is in excess of the number required to be 
set at this date by the statute, although the number set each year 
has not always been in accordance therewith. Making allowance 
for the fact that new services are not always put into use when in- 
stalled, the number of new meters set on new services appears to be 
in accordance with the requirements of the statute with the excep- 
tion that the cities of Boston, Maiden, Quincy and Revere and the 
town of Watertown have not fully complied with the law. 

In 12 of the municipalities practically all of the service pipes have 
now been equipped with meters. There has been an increase of 
9,821 in the number of meters in use on service pipes in the munici- 
palities supplied from the Metropolitan Water Works during the 
year, and 66.81 per cent, of all the service pipes had been provided 
with meters at the close of the year. 



Water supplied OursroE of Metropolitan Water District. 

During the year 406,774,000 gallons of water were supplied from 
the Metropolitan Water Works for use outside of the Metropolitan 
Water District as follows: — 



Places bupplibd. 


Total 
Quantity 
(GaUons). 


Average 

Quantity 

(GaUons 

per Day).! 


Number of 

Days on 

which Water 

was 

supplied. 


Amounts 
charged 
for Water 
supplied. 


City of Worceeter. 


46.800.000 


128,219 


21 


11.357 20 


Westborough state Hospital 


68.602.000 


188.000 


365 


2.058 06 


Town of Framingham: — 










From Sudbury Aqueduct, .... 


57.400.000 


157,260 


306 


1.816 01 


From Filter-gallery at Farm Pond, . 


228.600,000 


626.301 


365 


United Statee Government: — 










Peddock's Island, 


28.152,000 


77.100 


865 


1,770 46 


Town of Saugus, 


5.372,000 


14.700 


365 


800 00 



For the entire year. 
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Quality op the Water. 
The quality of the water supplied during 1915 has been substan- 
tially the same as during the past few years. The yearly average 
results of the chemical analyses made by the State Department of 
Health and of the biological and bacteriological examinations made 
by this department of water from service taps in Boston since 1898 
are given in tables on pages 185 to 188. 

Sanitary Conditions on Watersheds. 
The inspection of the watersheds for the purpose of preventing the 
pollution of the water has been continued as in former years. In 
connection with this work the information for the sanitary census, 
which is taken every five years, has been obtained and the statistics 
for 1915, together with a summary of the statistics of the previous 
census in 1910, for comparison, are given in the following tables. 
Tables containing a summary of the work of sanitary inspection 
during the year are also given. 
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Wachusett Watershed. 

In 1913 the city of Worcester completed the Kendall Reservoir 
and diverted the water from 9.35 square miles of the Wachusett. 
watershed. The premises upon this area are not included in the 1915 
census. Since 1910 premises to the nimiber of 179 have been de- 
stroyed by fire, abandonee}, removed or diverted, and 184 new 
premises have been constructed, making a net increase of 5 in the 
total number of premises. The permanent population has increased 
nearly 9 per cent, and is now 5,745, or 52.8 per square mile as com- 
pared with 44.7 in 1910. This increase is largely due to industrial 
conditions which were bad in 1910 and good this year, and to a 
steady growth in Holden Centre and West Boylston, where business 
people from Worcester are building residences. Seventeen new houses 
were built in these two towns the past year. At present all the mills 
except those at Lovellville, Dawsonville and Warren's tannery are 
operating at full capacity. The mill at Dawsonville has been vacant 
throughout the year, but it was recently bought by the Stoughton 
Mills Company which is intending to manufacture cloth at this mill. 
The tenements have been repaired and plans are being made to start 
the mill early in 1916. 

There has been a material decrease in summer residences and pop- 
ulation, due to the diversion of 12 cottages in the Asnebumskit 
Brook district, and a reduction of 57 by fire and removal in the 
Waushacum district. Farming upon a large scale is decreasing and 
the number of domestic animals grows less every year, with the ex- 
ception of poultry, which has increased from 36,073 to 44,358, or 
nearly 23 per cent, since 1910. 

Sanitary conditions upon the watershed show a steady improve- 
ment, as indicated by the reduction in the number of unsatisfactory 
cases. At the end of 1905 the number was 195, in 1910, 61, and in 
1915, 47. 

There have been only three cases of typhoid fever reported during 
the year; one in West Boylston, one in Holden and one in Princeton. 
In all cases there were proper cesspools and precautions were taken 
to prevent any contamination of the water supply. 

The JeflFerson Manufacturing Company has made extensive repairs 
to its tenements and has improved their sanitary condition in several 
cases by building new cesspools, turning siutface drains into aban- 
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doned wells and replacing old surface privies with concrete vaults. 
At the lower mill the sewer line from the water closets has been re- 
laid under the direction of an engineer and the closets are again in 
use. The Summit House' in the Muschopauge district, a popular 
summer resort, was destroyed by fire in August. 

Sudbury Watershed. 

There has been, an increase of 875 in the population on the Sud- 
bury watershed, or 4 per cent, since 1910. VThere has been a decrease 
of 4.3 per cent, or 5.6 per square mile in the number of people 
residing in houses not connected with sewers conveying the drainage 
outside the watershed. The nimiber of premises where the sink 
drainage runs upon the surface of the ground has been reduced from 
694 to 516. The unsatisfactory cases have been reduced from 65 to 
41. Farming operations are on the decline. There has been a de- 
crease in the nimiber of domestic animals, with the exception of 
poultry, which has increased over 28 per cent. 

There were 8 cases of typhoid fever reported on the watershed 
during the year; 5 in Marlborough and 1 each in Westborough, 
Southborough and Ashland. In all cases precautions were taken to 
prevent the pollution of the water. 

Cochitvxiie Watershed, 
There has been an increase of 2,393 in the population on the 
Cochituate watershed, or 16 per cent, since 1910. Early in 1911 the 
drainage from 0.22 of a square mile of the Snake Brook watershed, 
which includes the most densely populated part of Cochituate .Vil- 
lage, was diverted from the Cochituate watershed. On this area 
there were 146 premises with a population of 707 in 1910. In 1913 
Mr. Charles W. Dean moved his business from Cochituate to his 
new shoe shop in Natick, and to-day there is no manufacturing in 
the village. The decrease in population resulting from these changes 
was 852. There has been a decrease of 17.2 per cent, or 42.2 per 
square mile in the number of people residing in houses not connected 
with the sewers. The number of premises where the sink drainage 
funs upon the surface of the ground has been reduced from 205 to 
174 and the unsatisfactory cases have been reduced from 39 to 7. 
Poultry has increased nearly 43 per cent, on this watershed but the 
number of all other domestic animals has been materially reduced. 
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Hio^ were 7 cases of typlund fever reported on this watershed 
during the year; 5 in Framingham and 2 in Natick. All necessary 
precautions were taken to prevent the poUution of the water. 

Pbotection of tbe Wateb Supply by Feltbation. 

On the Wachusett watershed the surface water from an area of 
525 acres in the village of Sterling has been filtered at the Sterling 
filter-beds before being discharged into a water course from which it 
finally enters the Wachusett Reservoir. The sewage from the Worces- 
ter County Training School has been purified at the filter-beds on 
Beaman Street in West Boylston. The sewage from the summer 
residences at Gates Terrace, just outside the camp grounds at Ster- 
ling Junction, was filtered from April 14 to November 6. The cost 
of maintaining all of these filters was $762.94. 

On the Sudbury watershed the surface water from an area of 2 
square miles of the thickly settled portion of the dty of Marlborough 
has been filtered at the Marlborough Brook filter-beds before enter- 
ing the Sudbury Reservoir^ with the exception of about 5,800,000 
gallons on January 18 and 19. Diluted sewage from the Marl- 
borough main sewer was received at the combined storage and filter- 
bed on Farm Street on August 4 and 5, and ground water from the 
sewer underdrain on August 6 and 7 and from August 22 to 28. The 
cost of maintaining the filters was $2,194.09. 

On the Cochituate watershed the surface water from an area of 
about 1 square mile of the thickly settled portion of the town of 
Natick was pumped to filter-beds and filtered before entering Lake 
Cochituate, with the exception of 1,100,000 gallons from Pegan 
Brook on January 18, and the overflow from the intercepting ditch 
on 7 days in January, 7 days in February, 1 day in July, 4 days in 
August and 1 day in December, amounting to 30,100,000 gallons. 
The pimiping station was operated during 272 days and 404,405,000 
gallons, equivalent to an average of 1,108,000 gallons per day for the 
entire year, was pumped to the filters. The cost of operating the 
pumping station and maintaining the filters was $3,965.78, which is 
equivalent to a cost of $9.81 per million gallons filtered. 

Since July 1 in all cases where the surface water flow exceeded the 
capacity of the filters and water flowed into the reservoirs without 
filtration, the imfiltered water was sterilized with a solution of cal- 
cium hypochlorite, which is now kept on hand at all filters for this 
purpose. 
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Improvement of Wateesheds. 

The ditches which are maintained in the swamps on the water- 
sheds for improving the quality of the water, have been cleaned and 
the weeds and brush mowed for a width of 10 to 20 feet on both 
sides. The total length of these ditches is 36.^ miles, of which 27.46 
miles have been cared for by the Wachusett Department at a cost 
of $1,502.55, and the remaining 8.94 miles have been cared for by the 
Sudbury Department at a cost of $348.00. 

For the protection of the water supply 80.256 acres of land have 
been acquired in the Wachusett watershed in Holden, Sterling and 
West Boylston, including the picnic grounds on Middle Waushacum 
Pond in Sterling, and 2.498 acres of land have been acquired in that 
portion of West Boylston known as "The Settlement^' for the pro- 
posed improvement of Gates Brook. A preliminary ditch has been 
excavated at this place for a length of 500 feet at a cost of $313.44. 

For the protection of the water supply on the Sudbury watershed 
14.74 acres of land were acquired at Framingham Reservoir No. 3 
in Framingham and 3.50 acres at Whitehall Reservoir in Hopkinton. 

Forestry. 
Wachusett Department. 

About 78 acres of land covered with undesirable trees and brush 
was cleared, preparatory to planting, at a net cost of $914.64. At a 
cost of $1,502.52, about 140 acres of the reservoir marginal lands 
was planted with 171,900 three and four-year-old white pine seed- 
lings from our Oakdale nursery, about one-half of which was raised 
from seed, the remainder being received from the State nursery at 
Amherst when one year old. 

In connection with the plan to establish shade trees along our 
property on the highways bordering the reservoir, 1,022 sugar maple 
saplings were set out along 6i miles of highway, to replace trees set 
out in former years that had failed. The saplings were obtained 
from the woods on our property and the cost of the work was 
$421.63. 

Undesirable trees and other growth were cut from 180 acres of 
land where we have a growth of young white pines from 5 to 8 years 
old at a cost of $10.36 per acre. Undesirable trees were cut from an 
area of about 11 acres grown to chestnut, red and white oak and 
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white birch at a cost of $41.50 per acre. Undesirable trees and 
underbrush were cut on a strip about 100 feet in width along the 
Clinton-Boylston highway in Boylston, for a distance of 3.8 miles 
at a cost of $1,440.17, and 450 feet of new forest road was con- 
structed and 950 feet of old forest road repaired for use as access 
roads to white pine plantings and wooded areas. 

The expenditures for protecting the wooded areas from gypsy 
moths, the pine tree weevil and tent caterpillars were $2,996.94, and 
the net cost of the work of combating the chestnut bark disease was 
$304.31. 

The necessary care has been given to both the Oakdale and North 
Dike nurseries and at the end of the year they contained the follow- 
ing trees: — 

Oakdale Nursery, area 3.9 acres: — 

1-year-old white pine seedlings, in seed beds, . 60,350 

4-year-old white spruce, in transplant beds, . . 13,550 

1-year-old Norway pines, 215 

3-year-old red pines, 215 

4-year-old sequoias, 120 

64,450 

North Dike Nursery, area 2.0 acres: — 

3-year-old white pines (Amherst stock), . . 96,800 
3-year-old white pines (Keene stock), 14,400 

111,200 

175,650 

Fire patrol service was maintained throughout the marginal lands 
of the Wachusett Reservoir on ^Sundays and holidays during the 
spring and fall of the year for the protection of the improved tim- 
ber stands and young white pine forests. No fires of any conse- 
quence occurred on Water Works property, but two fires on adjacent 
property threatened serious damage and but for the eflBiciency of the 
power sprayer as a fire-fighting apparatus would undoubtedly have 
caused considerable damage. 

About 55 acres of Wachusett Aqueduct land bordering on the open 
channel, which was grown to scrub, sprout, briers and weeds was 
cleared and planted with 52,575 3-year-old white pine seedlings and 
10,800 spruce seedlings raised in the Oakdale nursery. The prepara- 
tory clearing cost $885.39, the planting of the trees $533.32, and 
during the past fall the brush and weeds have been mowed from the 
area at a cost of $455.69. 
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Sudbury Department. 

At the Sudbury Reservoir about 500 feet of forest road was cut 
ou Pine Hill, and at the nursery the beds have been kept free from 
weeds and a fire guard has been kept plowed and harrowed around 
the beds. 

Early in the spring 1^ acres of newly plowed land was prepared for 
transplanting seedlings from the State nursery at Amherst. There 
are now in the nursery 56,000 4-year-old pines and 50,000 2-year-old 
spruce seedlings which will be ready for transplanting next spring. 

At the Sudbury Reservoir 57 acres of land was cleared of trees 
and brush for planting, 6 acres at the Ashland Reservoir and 3 acres 
at Lake Cochituate. The area cleared at the Ashland Reservoir was 
covered with a small growth of chestnut trees infested with the 
chestnut bark disease. 

During the year' plantings were made as follows: — 

At Sudbury Reservoir 36,600 3-year-old seedlings were set out 
from the nursery and 29,875 4-year-old seedlings were set out as 
received from Amherst; at Framingham Reservoir Nb. 3 600 white 
pine seedlings were set out on the Hessel and Parker lands; at Ash- 
land Reservoir 1,500 white pine seedlings from the Sudbury nursery 
were set out at the head of the reservoir, and 9,000 3-year-old pine 
seedlings from the Sudbury nursery and 5,300 from the State nursery 
were set out at Hopkinton Reservoir below the dam. At Lake 
Cochituate 700 small pines and 2,500 4-year-old seedlings were set 
out as received from Amherst on the north shore of Snake Brook. 
On the Sudbury Aqueduct land 150 pines were set out on the slope 
of the cut near Duncklee Street in Newton in connection with the 
improvement of the land at this place. On the Cochituate Aque- 
duct land there were planted 14,000 3-year-old pines from the nurs- 
ery at Sudbury Reservoir and 6,250 4-year-old pines as received 
from the State nursery at Amherst along both slopes of the aqueduct 
between Morse's Pond and the Boston & Albany Railroad. On the 
Weston Aqueduct there were planted 850 3-year-old pines at the 
White place in Nobscot and 2,000 east and west of School Street in 
Wayland from the Sudbury pursery, and 2,350 4-year-old pines east 
of Millwood Street in Framingham, 1,625 at the White place and 
10,300 in the sand pit near Gaging Chamber No. 2 as received from 
Amherst. 
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Tbe expenditures for protectii)g the wooded areas on the reservoir 
and aqueduct lands from gypsy and browntail moths and tent cater- 
pillars and the pine tree weevil at Sudbury and Ashland reservoirs 
were $3,053.05. 

There were 19 fires in the lands in the Sudbury Department, all of 
which occurred during extremely dry weather in March and" April. 
Several were caused by sparks from locomotives, several by fires 
spreading from adjacent lands which were being burned over and 
one by sparks from a steam road roller. The cause of the others is 
not known. The total damage was a loss of 18,700 white pines 3 to 
5 years old, 100 arbor-vitse trees, several small chestnut and oak 
trees and about 1,000 feet of old fence boards and hard pine plank. 



DiatribvHon Department. 
Gypsy and browntail moths and elm leaf beetles have been de-* 
stroyed on the Water Works lands at the disl^ibution reservoirs. 
The expenditures for this work were $2,880.09. Some planting has 
been done at the Chestnut Hill, Weston, Spot Pond and Fisher Hill 
reservoirs. 

Distribution Reservoirs. 
The locations, capacities and elevations of the distribution reser- 
voirs of the Metropolitan Water Works are shown by the following 
table: — 



DXSTBIBUTXON RbSBBTOIBS AND LOCATIONS. 


Elevation of » 
High Water. 


Capacity in 
Gallons. 


Low Service: — 

Spot Pond, Stoneham and Medford, 

Chestnut HiU Reservoir, Brighton DiBtriot of Boston, . 

Weeton Reservoir, Weston, 

Mystic Reservoir, Medford 

Northern High Service: — 

Fells Reservoir, Stoneham, 

Bear Hill Reservoir, Stoneham, 

Northern Extra High Service: — 
Arlington Standpipe, Arlington, 

Southern High Service: — 

Fisher Hilf Reservoir, Brookline 

Waban HiU Reservoir, Newton, 

Forbes HiU Reservoir, Quinoy, 

Forbes Hill Standpipe, Quinoy 

Southern Extra High Service: — 
Bellevue Reservoir Steel Tank, West Roxbury District of Boston, . 


lj)3.00 
184.00 
200.00 
167.00 

271.00 
800.00 

442.00 

251.00 
264.60 
102.00 
261.00 

376.00 


1,701,700,000 

200;000',000 
26,200,000 

41.400,000 
2,460,000 

660,000 

16.600,000 

18,600,000 

6.100,000 

880.000 

2,600,000 


Total, 


- 


2,899,280.000 







I Elevation in feet above Boston City Base. 
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By arrangement with* the city of Chelsea a portion of the main- 
tenance of its reservoir on Powder Horn Hill is assumed by the 
department, and the reservoir is used by the department when neces- 
sary in connection with the supplying of water to the northern high- 
service district. This reservoir has a capacity of 1,000,000 gallons 
with high-water line at elevation 196.6. 

Water is delivered into the Chestnut Hill Reservoir from the 
storage reservoirs by gravity through masonry aqueductis and is 
pumped from this reservoir into the low-service pipe lines and reser- 
voirs and into the southern high-service pipe lines and reservoirs. 

Water is delivered into the Weston Reservoir through the Weston 
Aqueduct by gravity and is delivered from this reservoir into the 
low-service district without piunping. 

Water for the northern high-service district is pumped from Spot 
Pond to the Fells and Bear Hill reservoirs. For the northern extra 
high-service district it is pmnped from the low-service pipe lines to 
the steel tank at Arlington Heights and for the southern extra high- 
service it is pmnped from the southern high-service pipe lines to the 
steel tank on Bellevue Hill in West Roxbiuy. 

Chestnut Hill, Fisher Hill and Waban Hill Reservoirs. 

On account of the adjacent locations of the Chestnut Hill, Fisher 
Hill and Waban Hill reservoirs the grounds and structures at these 
reservoirs are maintained by a force with headquarters at the Chest- 
nut Hill Reservoir. At the Chestnut Hill and Waban Hill reservoirs 
the gate-houses were cleaned and painted on the inside and the ex- 
terior woodwork was painted where necessary, and considerable work 
was done in resurfacing walks and haying. 

At the Chestnut Hill Reservoir the Lawrence basin has not been 
used during the y«ar. The driveways have been resiu^aced, the lower 
section of the Cochituate Aqueduct 3,000 feet in length, from the 
intermediate gate-house to Webber's waste-weir, was cleaned in 
October, and for renewing the fence along Beacon Street 104 rein- 
forced concrete fence posts have been made. The cost of patrolling 
the shores of this reservoir to prevent pollution of the water by the 
large ^niunber of people who visit the reservoir in smnmer was 
$572.98. 

The Fisher Hill Reservoir was in use throughout the year. The 
grounds and gate-houses have received the usual attention. 
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Weston Reservoir. 

The attendant and three men have been employed at this reservoir 
the greater part of the year and the usual work of earing for the 
gate-houses and screens, disposing of leaves, weeding ditches and 
beaches was performed. A heavy growth of water grass was removed 
from the open channel at the upper end of the reservoir. 

George Mackie, the attendant at this reservoir since October, 
1905, was accidentally drowned in the screen chamber April 12. The 
covers of the screen well were left off by one of his assistants during 
the afternoon and Mr. Mackie entering the screen chamber about 
nine o'clock in the evening without a light walked into the open 
well. His body was recovered from the aqueduct the following day 
about 65 feet from the screen chamber. Ephraim A. Desmond, who 
had formerly been employed as Mr. Mackie's assistant, has been in 
charge of the work since his death. Mrs. Mackie continued to live 
in the attendant's house until July 12; since then the house has not 
been occupied. 

Electric service has now been installed at the screen chamber. 
The wiring is arranged so that unlocking the door lights four electric 
lamps; three other lamps, controlled by a switch, were installed to 
furnish additional light in the interior of the chamber. Two lamps 
are also provided at the two exterior corners of the building near the 
reservoir to furnish illumination when skimming leaves from the 
surface of the water at the inlet to the screen chamber. The cost of 
the installation was $505.11. 

Spot Pond, Fells and Bear Hill Reservoirs. 
•These reservoirs are located near together in the Middlesex Fells 
Reservfition of the Metropolitan Park System and are maintained 
by a force with headquarters at Spot Pond. The interiors of all the 
gate-houses have been cleaned and painted during the year. At 
Spot Pond 28 neW screens have been made for use in the easterly 
gate-house. Considerable time has been spent cutting out trees and 
underbrush from wooded areas and repairing the riprap at Spot 
Pond. Two fires occurred on the Water Works land during the year 
which were promptly extinguished, and practically no damage re- 
sulted therefrom. The cost. of patrolling the lands to prevent pollu- 
tion of the water supply by the large number of people who visit 
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the shores of the reservoirs during the summer was $1,294.86. The 
motor boat was used and blank cartridges were fired to drive ofiF the 
ducks and gulls which frequent Spot Pond. They were in largest 
number in December, when 2,200 ducks and 1,950 gulls were on 
the pond in one week. 

During October and November 1,730 feet of 15-inch and 450 feet 
of 12-inch vitrified clay pipe and 295 feet of open channel were con- 
structed to divert from Spot Pond to Quarter Mile Pond the surface 
water drainage from an area of 38 acres of land located east of the 
pond near the New England Sanitarium, a large portion of which 
was under cultivation. The work was done under a contract with 
Thomas Russo & Company, and cost $3,683.22. A parcel of land 
containing 2.12^4 acres, located on the easterly side of Woodland 
Road, and included' in the diverted area, was purchased from William 
L. Henry in August. 

Arlington, Bellemie, Forbes Hill and Mystic Reservoirs. 

The new steel tank on Bellevue Hill was put into service January 
22 and remained, in use until March 25 when it was drained for 
painting. It was in service again from July 3 to September 30 and 
has since been out of service in connection with the construction of 
the masonry tower around the tank. 

The Mystic Reservoir has not been used during the year. It was 
cleaned between May 30 and June 15 and 128 cubic yards of sedi- 
ment was removed at a cost of $586.42. 

The other distribution reservoirs were given the usual attention. 

Distribution Pipe Lines. 
The length of the distribution pipe lines owned and operated by the 
department at the close of the year is 122.24 miles, which is an in- 
crease of 3.19 miles during the year. 

Extensions and Relocations by Maintenance Force. 
The 48-inch main in Clinton Road, Brookline, was lowered for •a 
distance of 348 feet so that the cover over the top of the pipe bells 
is now at least 3 feet, where it was formerly 1| to 2| feet, at a cost 
of $1,504.79, which was paid by the town of Brookline in considera- 
tion for permission to lay out Clinton Road in the Water Works 
land over the pipe line. 
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A 4-incli connection, provided with a 4-inch x 2-inch Hersey de- 
tector meter, was installed at the junction of South and Main 
streets in Stoneham, and a 4-inch fire pipe was laid at Wellington 
Bridge in Somerville for the Metropolitan Park Conunission. 

Pipe Bridges. 

Substantial repairs have been made in the pipe bridges over steam 
railroad tracks at College Avenue in Medford and Massachusetts 
Avenue in Cambridge, and minor repairs have been made at other 
pipe bridges. At the pipe bridge on Chestnut Hill Avenue in Brook- 
line, which was repaired in 1914, the 36-inch pipe has been enclosed 
in a wooden box. 

Breaks and Leaks. 

On August 16 a spherical joint in the 12-inch flexible jointed pipe 
line under the Neponset River at West Street, in Hyde Park, opened 
in the channel which had been dredged by the State Department of 
Health early in the year, producing a vigorous leak which neces- 
sitated shutting ofiF the main and pumping the water for the Milton 
southern extra high-service through the city of Boston mains in 
Hyde Park for a period of ten days. The pipes were pulled into 
position by means of cables connected to two differential blocks 
anchored on shore and the joint was recalked by a diver. The cost 
of the work was $458.73. 

On November 6 a break occurred in the 48-inch Weston Aqueduct 
Supply Main in Commonwealth Avenue at Auburn Street, Newton. 
This pipe was laid in 1902 in deep cut, the bottom of which was in 
ledge rock, anid the cover over the top of the pipe was 14 feet. The 
pipe was crushed by the heavy weight above being concentrated on the 
small bearing surface where the pipe rested upon a projecting point 
of rock which was not excavated to a suflScient depth when thp pipe 
was laid. The water from the break flooded the street to a depth of 
about 2 feet and entered the cellars of six houses and the basement 
of a cliurch to a depth of from a few inches to several feet. In mak- 
ing repairs concrete was built up aroimd the lower half of the pipe 
to distribute the weight evenly over a large bearing surface. All 
damages resulting from the break have been repaired with the ex- 
ception of some seeding and cleaning up of lawns, which has been 
deferred until spring. The total expenditures on account of the 
break amount to $4,692.41. 
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On November 9 a break occurred in the 6-inch cement main in 
the Metropolitan Water Works land near the old Mystic Pumping 
Station in Somerville. The cost of repairs was $83.62. 

There were 14 leaks at wooden joints and 21 at lead joints which 
cost $1,262.41 for repairs. 

Meiers, Regulating Vdlves and Recording Pressure Gages. 
There are now 59 Venturi meters, ranging in size from 6 inches 
to 48 inches in diameter, 5 4-inch and 6-inch detector, 3 disc and 1 
torrent Hersey meters installed for use in measuring the quantity of 
water supplied from the distribution pipe lines. The 8 pressure 
regulating valves, installed for use in reducing the pressure of the 
water delivered to portions of Chelsea, East Boston and Hyde Park, 
and to Nahant, Revere, Swampscott and Winthrop have been kept 
in good order. Recording pressure gages have been maintained at 
22 stations on the Metropolitan Water Works, and the table on page 
196, showing elevation of the hydraulic grade line in feet above 
Boston City Base at these stations for each month during the year, 
has been prepared from the charts. 

Electrolysis. 
Electric measurements to determine the probable extent of elec- 
trolytic action upon our pipes were taken over the entire distribution 
system during the latter part of the year. As in former years, the 
results show differences of electric potential and electric currents of 
considerable magnitude resulting from the operations of the electric 
railways. No excavations have been made during the year to deter- 
mine the extent of the electrolytic corrosion of the pipes, but the 
policy has been continued of installing wooden insulating joints 
about 500 feet apart on all new pipe lines to prevent the accumula- 
tion of large electric currents on the pipes. 

Clinton Sewage Disposal Works. 
Pumping Station. 
The Clinton sewerage pumping station was operated throughout 
the year. The quantity of sewage pumped to the filter-beds averaged 
941,000 gallons per day, which is 81,000 gallons per day less than 
in 1914. This reduction is probably due in large measure to the 
groimd water leakage into the sewers being less in 1915 than in 
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1914. All of the pumping was done with the motor-driven 12-inch 
DeLaval centrifugal pump. New cast-iron moving and stationary 
rings were installed in the pump February 25, May 6 and December 
1. A spare composition runner and steel shaft were purchased for 
use in case of accident and when making repairs. 
The Clinton sewerage pumping statistics are as follows: — 

Total pmnpage (gaUons), 343,612,000 

Average pumpage (gallons per day), ....... 941,000 

Electric energy used (kilowatt hours), 113,008 

Pumpage per kilowatt hour (gallons), 3,041 

Average lift (feet), 47.6 

EiEciency of pumping unit and transmission line (per cent.}, . . 50.5 

Coal used for burning sludge and heating (poimds), . 85,800 
Cost of pumping: — 

Labor, $1,123 00 

Electric energy at $5.30 per thousand kilowatt hours, 598 94 

Coal for burning sludge and heating, 194 92 

Repairs and supplies, 304 31 

Total for station, $2,221 17 

Cost per million gallons, $6.46 

Cost per million foot gallons, 0.136 

Filters. 
The filter-beds and settling basins were operated from January 1 
to April 10 and from October 20 to December 31 in practically the 
same manner as during the preceding 7| years, which was to allow 
sedimentation to take place in the 8 settling basins before applying 
the sewage to the filters. During this period only 2 basins were used 
at a time, each pair being used continuously for about one month, 
the effluent being applied to the 25 1-acre filter-beds at regular in- 
tervals. From April 10 to October 20 the settling basins were dis- 
continued and sewage was applied directly to the sand filters. The 
sewage received at the beginning and end of each day's operation, 
which contained a larger proportion of suspended matter than the 
remainder of the sewage, was applied to the beds located at the 
greatest distance from the nearby highway. This arrangement was 
followed to see if the odor from the sewage, which was the cause of 
complaints during the previous summer by persons passing along the 
highway, would be eliminated, as it was believed that the odors 
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resulted from the decomposition of the sewage in the settling basins. 
The odors were practically eliminated by this operation but the 
efficiency of filtration appears to have been reduced while the cost 
of operation has been increased. 

The average results of chemical analyses of the sewage and effluent 
from the filters for the four years 1906 to 1909, inclusive, prior to 
the construction of the additional underdrains and of the 4istribu- 
tors at the filters, for the four years 1911 to 1914, inclusive, after 
the improvements were completed, for 1914 when the settling basins 
were used throughout the year and for 1915 with the settling basins 
out of service during the summer, are given in the following table: — 



[Parts per 100.000.] 



Averago 
of Four 
Years. 



Average 
of Four 
Years. 
IfU-U. 



IJU. 



July to 

Deoeni' 

ber. 



Whole 
Year. 



1J15. 



Janur 
ary to 
June. 



July to 
Decem- 
ber. 



Whole . 
Year. 



Albuminoid ammonia, sewage. 
Albtmiinoid ammonia, effluent. 
Reduction, per cent., 
Oxygen consumed, sewage, 
Oxygen consumed, effluent. 
Reduction, per cent.. 
Free ammonia, sewage, . 
Free ammonia, effluent, . 
Reduction, per cent.. 
Nitrogen as nitrates, effluent. 
Iron, effluent, . 



.7540 
.0768 
89.7 
7.045 
1.085 
83.5 
4.1617 
1.8134 
67.5 

.1724 
1.9807 



1.3125 



95 

10.3208 

.61765 

94 

4.60718 

.48038 

90 

1.13698 



1.6233 
.0396 
96 

12.3000 
.4434 
96 

4.4483 
.1070 
98 
1.4980 



1.3775 
.0758 
94 

10.825 
.5786 
94.5 
4.1658 
.3345 
92 

1.0559 
.0802 



1.4733 
.1150 
92 

11.2333 
1.1700 
90 

4.4800 

.7615 

83 

.7322 

.2373 



1.3967 
.0719 
95 
7.833 



3.0983 
.4234 



.6982 
.3790 



1.4350 
.09347 
93.5 
9.5333 



3.7867 

.5924 

84 

.7152 

.30815 



The cost of maintaining the filter-beds during 1915 was as fol- 
lows: — 

Labor, . $5,033 72 

Supplies and expenses, 222 35 

$5,256 07 

Cost per million gallons filtered, $15 31 
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Wachusett Power Station. 
The hydro-electric power station at the Wachusett Dam was op- 
erated during 241 days. The output has varied from the mimmum 
amount which the Connecticut River Transmission Company is re- 
quired to take under its contract up to the full capacity of the 
plant. Of the total quantity of water discharged into the Wachusett 
Aqueduct 90.2 per cent, was used for the development of energy. 
The power station statistics are as follows: — 

Energy sold to Coimecticut River Transmission Company (kilo- 
watt hours), 4,825,641 

Energy used at power station (kilowatt hours), .... 12,261 

Energy used at sewerage pumping station (kilowatt hours), 113,008 

Total energy (kilowatt hours), 4,950,810 

Water used (gallons), 23,151,700,000 

Average effective head (feet), 89.6 

Energy developed per million foot gallons (kilowatt hours) , . 2 . 3866 

Efficiency of station (per cent.), 75.95 

Earnings: — 

Energy supplied Connecticut River Transmis- 
sion Company at S5.30 per thousand kilowatt 
hours, $25,575 37 

Labor supplied Connecticut River Transmission 
Company, 13 00 

Energy used at the power station and at the 
sewerage pumping station, credited at $5.30 
per thousand kilowatt hours, .... 663 92 

$26,252 29 

Cost of operating station: — 

Labor, $4,804 13 

Fuel for heating building, 75 00 

Repairs and appliances, 446 34 

Taxes, 2,800 00 

8,125 47 

Net earnings, $18,126 82 

Net earnings per thousand kilowatt hours developed, . $3,661 
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Engineering. 

The engineering force has made studies, plans and estimates jFor 
various projects and improvements that have been considered during 
the year in connection with the maintenance of the works, and has 
also made surveys and plans of sanitary conditions at premises on 
the Wachusett watershed, surveys and plans for land purchases and 
takings, record plans of Water Works lands and structures, current 
meter gagings, tests of meters and analyses of coal and oil. The 
yields of the watersheds have been calculated, hydraulic and meteor- 
ological and other records have been kept, and the recording pressure 
gages have been cared for. 

Appended to this report are tables giving the amoimt of work 
done and other information relative to contracts, a statement of 
cement tests, a series of tables relating to the maintenance of the 
Metropolitan Water Works, including the rainfall, yield of sources 
of supply, consumption of water in the different districts, the num- 
ber of service pipes, meters and fire hydrants in the Metropolitan 
Water District, and a summary of statistics for the year 1915. 

Respectfully submitted, 

WILLIAM E. FOSS, 

Acting Ch^f Engineer, 
Boston, JanuarY It 1916. 
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REPORT OF ENGINEER OF SEWERAGE WORKS. 



To the Metropolitan Water and Sewerage Board, 

Gentlemen: — The following report of the operations of the Met- 
ropolitan Sewerage Works for the year ending December 31, 1915, is 
respectfully submitted: — 

Organization. 

The Engineer has charge of the design and construction of all new 
works> and of the maintenance and operation of all the works con- 
trolled by the Metropolitan Water and Sewerage Board for removing 
sewage from the twenty-five municipalities which comprise the Met- 
ropolitan Sewerage Districts. 

The Engineer has had the following assistants: — 

Henry T. Stiff, Division Engineer , in charge of office and 

drafting room and of the construction 
work. 

Clarence A. Moore, . . Assistant Engineer, in charge of main^ 

tenance stvdies and records and of conr 
stritction work on the North Metro^ 
politan System. 

Arthur F. F. Haskell, . Assistant Engineer , in charge of survey 

work and field work in connection with 
the WeUesley extension construction. 

Ralph W. Loud, Assistant Engineer, in charge of survey 

work and field work in connection with 
the WeUesley extension construction. 

George W. Wood, .... Assistant Engineer, on Maiden River 

siphon and Deer Island extension. 

In addition to the above, the number of engineering and other 
assistants employed during the year was 17, which includes 2 in- 
stnmientmen, 6 inspectors, 3 draftsmen, 4 rodmen and engineering 
assistants and 2 stenographers. 
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. METROPOLITAN SEWERAGE DISTRICTS. 
Areas and Populations. 
During the year the town of Wellesley has been admitted to the 
South Metropolitan Sewerage District, as provided in Chapter 343 
of the Acts of 1914. 

The populations of the districts, as given in the following table, 
are based on the census of 1915. 



Table showing UUimaie Contributing Areas and Present Estimated Populations 
within the Metropolitan Sewerage Districts, as of December 31, 1915, 



City osiTowN. 



Estimated 
Population. 




Arlington, . 

Belmont, 

Boston (portions of), 

Cambridge, . 

Chelsea, 

Everett, 

Lexington, 1 . 

Maiden, 

Medford, 

Melrose, 

Revere, 

Scnnerville, . 

Stoneham, . 

Wakefield, . 

Winchester, . 

Winthrop, 

Wobum, 



Boston (portions of), 
Brookline, . 
Dedham,^ 
Milton. 
Newton, 
Quincy, 
Waltham, . 
Watertown, . 
Wellesley, . 



15.360 

8,870 

108,080 

109,660 

44,380 

38,410 

4,520 

49,660 

31,450 

17,110 

26,140 

88,260 

7,550 

12,980 

10,170 

18,180 

16.530 



601,810 



Totals, 



1.040,390 



1 Part of town. 
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METROPOLITAN SEWERS. 
Sewers Purchased and Constructed and their Connections. 

During the year there have been built 1.695 miles of Metropolitan 
sewer within the sewerage districts, so that there are now 108.830 
miles of Metropolitan sewers. Of this total, 9.642 miles of sewers, 
with the Quincy pumping station, have been purchased from cities 
and towns of the districts, the remaining 99.188 miles of sewers and 
other works having been constructed by the Metropolitan boards. 

The locations, lengths and sizes of these sewers are given in the 
following tables, together with other data referring to the public and 
special connections with the systems: — 



North Metbopoutan Sewerage System. 
Location, Length and Sizes of Sewers, with Public and Special Connections. 



CiTT OB Town. 



Siaeof Sewen. 






1^^ 



SpBCIAI. CONNBCTXOim. 



Character or Location of 
Connection. 



»n: — 
Island, 



EastBoBton, 
Charleetown, 
Winthrop, 

Chelaea, 

Everett, 

Maiden, . 
Melrose, . 



6'0"to9'0". . 
9'0"tol'0". . 

6' 7"X7' 6" to 1' 0", . 

9'0" 

8' 4"X9' 2" to 1' 10"X2' 4", 



8' 2"X8' 10" to 4' 8"X6' 1", 

4' 6"X4' 10" to V 0". . 
4' 6"X4' 10" to 10". . 



1.402. 
5.467 

8.292 

2.864 

5.230 



2.925 

5.844^ 
6.099S 



Shoe factory, . . . . 

Middlebrook Wool-oombing 
Co., .... 

Navy Yard. . 

Almshouse, 

Private building, . 

Club house, . 

Fire Department Station, 

Private building, . 

Bakery^ 

Rendering works, . 

Metropolitan Water Works 
blow-off, .... 

Chelsea Water Works blow- 
off, ... . 

Metropolitan Water Works 
blow-off, 

Cameron Appliance Co., 

Shults-Goodwin Co., . 

AndrewB-Wasgatt Co.. . 

National Metallic Bed Co.. 

Linoide Co., . 

Factory, 

New ETnidand Structural Co., 

Metrop^tan Water Works 
blow-off. 

Private buildings, . 

Private buildings, . 

Factory, .... 

Railroad station, . 

Park Department bath house, 



1 
1 
1 
1 
1 
1 
i 
1 

1 
174 
114 

1 
1 
1 



1 Includes 1.84 miles of sewer purchased from the city of Maiden, 
s Includes .736 of a mile of sewer purchased from the dty of Meboee. 
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NoBTH Mbtbopolttan Sbwebaob System--' Concluded. 

Location, Length and Sizes of Sewers, with Public and Special Connections 

— Concluded. 



ClTT OB TOWK. 



Sise of Sew«ra. 






Spbcial Connsc^onb. 



Charaeter or Loeatlon of 
Coxmection. 



Cftmbridfe, 



Somerville, 



Medford, 



Winohwtflr, 



Stoneham, 
Wobnm, 

Arfinston, 

Belxnont,s 
Wakefield,' 
Revere, . 



5'2"X6'«"tol'3", . 

6'5"X7'2"tolO". . 

4' 8"X6' 1" to 10", . 

4'«"tol'8", . 

1' 8" to 10". 
l'10"X2'4"tol'3". . 

1' 8" to 10", 
4'0''to8'0", . 



7.209 



8.577 



5.718 



0.470 



0.010 
0.038 

8.5201 



0.180 



42 



11 



24 



22 



Harvard dormitorieB, . 

Slauchterhouse, 

City Hoepital, 

Street railway machine shop, 

Private builoingB, . 

Tannery, 

Slaughterhouses (8), 

Car-house, 

Somerville Water Works bkm- 

o£F, . . . . 
Street railway power-houise. 
Stable, .... 
Rendering works, . 
Railroad scale pit, . 
Armory building, . 
Private buildings, . 
Stable, .... 
Police substation, . 
Tannery, 

Private buildings, . 
Gelatine factory, ^ 
Stable, .... 
Railroad station, . 
Felt works, . 
Town Hall, . 

Gluefactorv. . 
Private buildings, . 
Railroad station, . 
Car-house, 
Post office. 



16: 



68.001« 



297 



517 



1 Includes 2.681 miles of sewer purchased from the town of Arlington, 
s The Metropolitan sewer extends but a few feet into the towns of Behnont and Wakefield. 
* Includes 2.787 miles of Mystic valley sewer in Medford, ^^chester and Wobum, nmning parallel with 
the Metropolitan i 
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South Metbopolitan Sewerage Stbtem. 
LocaHonj Length and Sizes ofSewere, vnth Public and Special CannecUans, 



Cm OE Town. 



Boston: — 
Back Bay, . 



Brichton, . 
DcmyhflBter, 



Hyde Park, 
Rozbury, . 

West Rozbury, 

Brookline, 
Dedham, 
HuU,* . 
Milton, . 
Newton, 

Quincy, . 

Waltham, 

Watertown, . 

Needham,* 
Wellesley,? 



Sise of Sewers. 



6' 6" to 3' 9", . . 
6'g"X6'0"tol2", . 
3'X4' to 2' 6"X2' 7", . 

10' 7"X11' 7" to 4' 0"X4' 1" , 
6'6"X7'to4'0", 

g'8"X10'2"tol2", . 

6'6"X7'0"to8", 

4'X4' 1" to 8' 9"X3' 10", . 

60" pipe, . 

ll'Xlf'toS", . 

4' 2"X4' 9" to 1' 3", . 

11' 3"X12' 6" to 24" pipe, . 

3'6"X4'0", 

4' 2"X4' 9" to 12", . 

2'0"X2'3" 



.9 



1.5001 
6.010S 
2.870> 



4.527 
1.430 

7.900 

2.540« 

3.350 

0.750 

8.600 

3.911 

6.845 

0.001 

0.750« 

1.455 



45.139 






15 
15 
18 

18 

■'I 

12 
7 

23 
6 

■;( 
.1 



142 



Spbcul Connsctions. 



Character or Location of 
Connection. 



Tufts Medical School, . 

Private house. 

Administration Building 
Boston Park Department, 

Simmons College buildings. 

Art Museum, . 

Abattoir, 

Chocolate works, . 

Biachine shop. 

Paper mill. 

Private bmldinn, . 

Edison Electric Company Sta- 
tion, .... 

Mattapan Paper Mills, . 

Private buildings, . 

Parental School, 
Lutheran Evangelioal Church, 
Private buildings, . 
Private building, . 

Private buildings, . 
Private houses. 
Metropolitan Water Works 
blow-off. 

Factories, 

Stanley Motor Carriage Co., . 

Knights of Pythias buildiz^, 



il 
11 



41 



i Includes .855 of a mile of sewer purchased from the city of Boston. 

s Includes .446 of a mile of pipe and concrete sewers built for the use of the city of Boston; also .026 
of a mile of sewer purchased from the town of Watertown. 

* Includes 1.24 miles of sewer purchased from the dty of Boston. 

* Includes .158 of a mile of pipe sewer built for the use of the town of Brookline. 
B Hull and Needham are not parts of the Metropolitan Sewerage District. 

* Includes .025 of a mile of sewer purchased from the town of Watertown. 

7 The Metropolitan sewer extends but a fewjeet into the town of Wellesley. 



Information relating to areas, populations, local sewer connections 
and other data for the Metropolitan Sewerage districts appears in 
the following table: — 
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North Metropolitan Sewerage District. 






Area 


EstimAted 

Total 
Populatkm. 


Mike of 
Local Sewer 
connected. 


Estimated 

Population 

contributing 

Sewage. 


Ratio of 

Contributing 

Population 

to Total 

Population 

(Per Cent.). 


COKlfBCTIONB MADS 

withMbtbo- 

POUTAN SBWSBS. 


PubUo. 


Special. 


90.60 


601,810 


743.35 


542.575 


90.1 


297 


617 


South Metropolitan Sewerage District, 


110.76 


438.580 


627.61 


300.435 


68.5 


142 


41 


Both Metropolitan Sewerage Districts. 


201.26 


1.040,390 


1.370.96 


843.010 


81.3 


439 


668 



Of the estimated gross population of 1,040,390 on December 31, 
1915, 843,010, represeliting 81.3 per cent., were on that date con- 
tributing sewage to the Metropolitan sewers, through a total length 
of 1,370.96 miles of local sewers owned by the individual cities and 
towns of the districts. 

These sewers are connected with the Metropolitan systems by 439 
public and 558 special connections. During the current year there 
has been an increase of 32.2 miles of local sewers connected with the 
Metropolitan systems, and 12 public and 15 special connections have 
been added. 

CONSTRUCTION. 

NO&TH METBOPOUTAN SEWERAGE STSTEM. 

Deer Island Outfall Extension. 
Work on the extension of the Deer Island outfall, which was 
authorized by Chapter 344 of the Acts of 1914, was started during 
the year. Considerable delay was experienced in obtaining the neces- 
sary permit from the United States Government. This was not 
received until June 29, 1915. Immediately a contract was made for 
the cast-iron pipe and specials which are to be used in the extension. 
The particulars of this contract are as follows: — 

Date of contriict No. 130, August 27, 1915. 

Material, 84-inch cast-iron pipe and specials, 310 tons. 

Name of contractor, United States Cast Iron Pipe and Foundry Company. 

At the present time these pipes are being constructed and are to 
be shipped early in the coming year. 
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Section 1 A. — Deeb Island Outfall Extension. — North Met- 

BOPOLTTAN SySTEM. 

In connection with the construction of the outfall extension it 
becomes necessary to construct a temporary outfall. This consists 
of a reinforced concrete masonry sewer extending from Station 1+15 
of Section 2 of the North Metropolitan System southeasterly across 
the government reservation on Deer Island to a controlling chamber 
at high-water line. From here the last 400 feet of this section will be 
constructed of 60-inch cast-iron pipe laid in a trench to a point 100 
feet beyond mean low-water line. It is intended that this temporary 
outfall line will be left in place and at some future time extended so 
as to make a duplicate outfall for the North Metropolitan System. 
This temporary outfall sewer is known as Section lA. Some par- 
ticulars of this section and contract are as follows: — 

Date of contract No. 131, October 11, 1915. 
Length of section, 1,165 feet. 
> Name of contractor, George M. Bryne. 

Average depth of cut (concrete sewer), 18 feet. 

Diameter of reinforced concrete sewer, 78 inches. 

Diameter of cast-iron pipe outfall, 60 inches. 

Assistant Engineer in charge of construction, Clarence A. Moore. 

At the present time the* chamber near Station 4 is partially con- 
structed and 173 feet of 78-inch reinforced concrete sewer has been 
constructed and 12 feet of 60-inch pipe has been placed. 

The connection of Section lA to Section 2 has been completed by 
day labor. This work consists of the construction of a branch sewer 
and a controlling stop-plank manhole. Considerable water was en- 
countered most of which came from the 12-inch underdrain built 
under Section 2. The earth excavated consisted of sand and gravel. 

Section 19. — Malden River Siphon. — North Metropolitan 

System. 
Chapter 215 of the Acts of 1915 authorized the lowering of the 
Metropolitan sewerage siphon in Maiden River, known as Section 
19, North Metropolitan System, the cost of which is to be assessed 
upon the North Metropolitan Sewerage District. This relocation is 
necessary in order to comply with acts of Congress, chapters 253 
of 1912 and 142 of 1915, which appropriated $80,000 to be used in 
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the deepening and straightening of the channel of Maiden River 
under the condition that the Conunonwealth should relocate the 
Metropolitan sewerage siphon. 

In accordance with a written conununication received by the 
Board from the Directors of the Port of Boston, dated August 31, 
1915, a siphon has been studied at such a depth as to allow for a 
20-foot channel. The work will consist of a brick siphon constructed 
by compressed air process and connecting sewers in trench on pile 
foundations together with a head house on the Everett side of the 
river. The necessary permits from the Directors of the Port of 
Boston and from the United States Government were not received 
imtil November 1, 1915. Inunediately a contract for the construc- 
tion of this work was advertised. The particulars of this section and 
contract are as follows: — 

Date of contract No. 132, November 16, 1915. 

Length of 48-inch brick siphon and connecting sewers, 420 feet. 

Name of contractor, George M. Bryne. 

Depth of bottom of structure below high water, 43 feet. 

Assistant Engineer in charge of construction, Clarence A. Moore. 

At time of writing the contractor's plant has been assembled and 
the shaft is partly constructed. 

SOUTH METROPOLITAN SEWERAGE STSTEM. 

Section 43. — Relief Outfall. — South Metropolitan System. 
This 60-inch cast-iron pipe outfall was describ,ed in the report of 
1914. It was partially completed at the end of last year and has 
been fully completed and put into service during this year. This 
pipe is designed to be used for discharge in emergency cases only and 
owing to its short length of 1,400 feet, it has a discharging capacity 
of about the same as the combined capacities of the two outfall 
pipes completed in 1904. This additional pipe renders the High- 
level sewer outfalls competent for a long period. 

High-level Sewer Extension to Welleslet. 

Chapter 343 of the Acts of 1914 provided for the admission of 

Wellesley into the South Metropolitan Sewerage District and also 

for the construction of a trunk sewer connecting said town with the 

Neponset Valley sewer. This act was not accepted by the town o 
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Wellesley untU March, 1915. Immediately after its acceptance 
studies and surveys were begim and the following line has been 
located. 

Starting at Station 22 + 39 of Section 26, Neponset Valley sewer 
in West Roxbury, the line extends in a westerly direction across the 
Charles River into Dedham and follows in this portion in a general 
way a line proposed by the State Board of Health as an alternate line 
crossing Bridge Street and Pine Street and again crossing the Charles 
River. It then continues in Dedham through private lands till it 
again approaches the said river, thence it extends along its southern 
bank crossing Greendale Avenue and Dedham Avenue. Near the 
latter it again crosses the Charles River into the town of Needham 
and extends along the northerly side of the river and in a general 
way parallel to said river through private lands crossing Chestnut 
Street, South Street and the New York, New Haven & Hartford 
Railroad about 500 feet west of Charles River Station, continuing 
in private lands and crossing Central Avenue and Charles River 
Street and extending to a point in private land in the town of 
Wellesley about 10 feet north of the Needham-Wellesley town 
line. 

This route differs from that studied by the State Board of Health 
in a preliminary way chiefly in the lower portion near West Rox- 
bury where it follows in a general way the alternate line proposed by 
said Board. This change was made to avoid crossing the water 
fields of the Brookline Water Works, also to furnish sewerage outlet 
for a rapidly growing section in Dedham near Bridge Street and also 
to connect at a point where the Metropolitan sewer increases in 
size. 

During the year that part of the line extending from Chestnut 
Street, Needham, to the Wellesley-Needham town line has been 
placed under contract and divided into four sections. These con- 
tracts are described in the order of their dates. 

Section 106. — Wellesley Extension. — South Metropolitan 

System. 

This section begins at a point on the northerly side of the Charles 

River in land of Hugh D. Scott and extends northerly through said 

land, land of F. Murray Forbes, land formerly belonging to Arthur 

W. Pope, crossing Charles River Street and through other land of 
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Arthur W. Pope and land of Isabella P. Shaw to a point in Wellesley 
about 10 feet north of the Wellesley-Needham town line. 
Some particulars of this section and contract are as follows: — 

Date of contract No. 123, July 29, 1915. 

Name of contractor, Hu^ Nawn Contracting Company. 

Length of section, 4,355 feet. 

Average depth of cut, 13 feet. 

Dimensions of concrete sewer, 24 inches x 27 inches. 

Assistant Engineer in charge of construction, Ralph W. Loud. 

Considerable diflBculty was experienced in the construction of this 
section from Station 19 + 50 to Station 37 + 0. An unusually fine 
gray sand was encoimtered about 6 feet below the surface which 
rendered the progress exceedingly slow and expensive. No large 
amount of water was found and at time of writing there yet remains 
to be constructed 1,095 feet. No ledge was encountered. 

Section 105. — Welleslet Extension. — South Metropout^ 

System. 

This section starts at a point in Central Avenue about 100 feet 
west of its junction with Fisher Street and extends northwesterly 
through land of the Walker-Gordon Laboratory Company and land 
of C. H. W. Foster to a point in the land of Hugh D. Scott men- 
tioned as the beginning of Section 106. 

Some particulars of this section and contract are as follows: — 

Date of contract No. 124, July 29, 1915. 

Name of contractor, Hugh Nawn Contracting Company. 

Length of section, 4,425 feet. 

Average depth of cut, 9 feet. 

Dimensions of concrete sewer, 24 inches x 27 inches. 

Assistant Engineer in charge of construction, Ralph W. Loud. 

No difficulty was encountered in the construction of this section. 
A small amount only of ground water was encountered. The sec- 
tion, except minor surface repairs, was completed on December 31, 
1915. Ledge was encountered near Station 0, Station 8 + 50 and 
Station 42. 
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Section 104. — Welleslet Extension. — South Metbopolitan 

System. 

This section begins at a point in privjtte land of Mrs. Anne B. 
Richardson and extends westerly through said land^ then through 
land of the Needham Tire Company partly in tunnel and crosses 
South Street in tunneL From here it extends in open cut through 
private lands belonging to the Quinobequin Canoe Association, Walker- 
Gordon Laboratory Company, Joseph W. Battelle, Martha H. Bur- 
rage, Clifford M. Locke and in tunnel through lands of Heirs of John 
Defren and the New York, New Haven & Hartford Railroad. It 
then extends in open cut through other land of the Walker-Gordon 
Laboratory Company and land of Charles H. Harmon to a point in 
Central Avenue described as the commencement of Section 105. 

Some particidars of this section and contract are as follows: — 

Date of contract No. 133, December 22, 1915. 

Name of contractor, Bay State Dredging and Contracting Company. 

Total length of section, 4,300 feet. 

Length in tunnel, 930 feet. 

Average depth of tunnel, 26 feet. 

Average depth of open cut, 13 feet. 

I^mensions of concrete sewer in tumiel, 27 inches x 36 inches. 

Dimensions of concrete sewer in trench, 24 inches x 27 inches. 

Assistant Engineer in charge of construction, A. F. F. Haskell. 

Work on this section has not been started. 

Section 103. — Welleslet Extension. — South Metropolitan 

System. 

This section starts at a point in Chestnut Street about 40 feet 
north of the bridge across Charles River and extends in a westerly 
direction through private lands of I. Tucker Burr, Jr., John Wells 
Farley, Mrs. Anne Williams, Mrs. Leslie B. Cutler and Mrs. Anne 
B. Richardson to a point described as the beginning of Section 104. 

Some particulars of this section and contract are as follows: — 

Date of contract No. 134, December 22, 1915. 

Name of contractor, Bruno & Petitti. 

Length of section, 5,916 feet. 

Average depth of cut, 7 feet. 

Dimensions of concrete sewer, 24 inches x 27 inches. 

Assistant Engineer in charge of construction, A. F. F. Haskell. 
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Work on this section has not yet been started. 

These four sections represent about one-half of the total line. 
Studies for the remainder are in progress and all will be under con- 
tract during the coming year. 

MAINTENANCE. 
Scope op Work and Force Employed. 

The maintenance of the Metropolitan Sewerage System includes 
the operation of 7 pumping stations, the Nut Island screen-house and 
108.83 miles of Metropolitan sewers, receiving the discharge from 
1370.96 miles of town and city sewers at 439 points, togethei with 
the care and study of inverted siphons under streams and in 'the 
harbor. 

The permanent maintenance force includes 167 men, of whom 101 
are employed on the North System and 66 on the South System. 
These are subdivided as follows: engineers and other employees at 
the pumping stations. North Metropolitan System, 58; and on 
maintenance, care of sewer lines, bmldings and grounds, 43 men, in- 
cluding foremen; South Metropolitan System, 34 engineers and 
other employees within the pumping stations; and 32 men, includ- 
ing foremen, on maintenance, care of sewer lines, buildings and 
grounds. 

The regular work of this department, in addition to the operation 
of the pumping stations, has consisted of routine work of cleaning 
and inspecting sewers and siphons, caring for tide gates, regulators 
and overflows, measiuing flow in sewers, inspection of connections 
with the Metropolitan sewers, care of pumping stations and other 
buildings and grounds, and the maintenance of the ferry at Slurley 
Gut for transporting employees and supplies in connection with the 
operation of the Deer Island pumping station. 

In addition to these regidar duties other work has been done by 
this department as follows: — 

New Mystic Sewer. 
The New Mystic sewer, authorized by Chapter 461 of the Acts of 
1912, was put into operation on January 7, 1915. This relieves the 
congested condition of the Metropolitan sewers through the town of 
Winchester. 
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Deer Island Pumping Station. 

During the year, at this station, a new 8-inch steam main has been 
installed to connect the boilers with the new steam main erected in 
1910. This replaces the original steam main which was constructed 
in 1894. 

Eictensive repairs have been made to pump No. 2 at this* station 
during the year. These consist of adjusting the impeller wheel and 
refitting it to the 10-inch shaft, the renewal of the bronze sleeve 
bushing, the cutting of the shaft and the introduction of a sleeve 
coupling. This pump is now in good condition. 

All work was done by maintenance employees. 

East Boston Pumping Station. 

During the year the roofs over the old engine house and machine 
shop and the new coal house have had extensive repairs. The in- 
clination of the roofs has been increased and the tiling on the same 
has been relaid in Portland cement mortar with expansion joints 
filled with elastic cement. 

The screen-house, mentioned in last year's report as under con- 
struction, was completed on February 28, 1915, excepting the fioor. 
This consists of tile and cast-iron plates and was constructed by the 
maintenance employees. 

The new screening machinery has been completed during the year 
and is in operation. The system of forced ventilation of the sewers 
and imderground chambers for removal of dangerous gases has 
proved eflScient and satisfactory. 

All addition was made to the land holding at this station by the 
acquisition in fee of 7,885 square feet of land in front of the station 
from the East Boston Company. A lease for a strip of land about 
10 feet in width on the westerly side of the pumping station lot has 
been arranged for with the Boston & Albany Railroad Company. 
The newly acquired land in front of the station has been loamed and 
granolithic sidewalks and curbing have been placed. Macadam sur- 
facing has been placed in the area back of the screen-house and on a 
15-foot way in front of the pumping station. 

Machinery was added to the machine shop during the year in the 
shape of a large upright drill and a shaping machine. A wood 
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planer has also been placed in the carpenter and pattern shop. 
Labor for all the above changes and repairs has been furnished by 
the maintenance employees. 

Charubstown Pumping Station. 

At this station the old sheet-iron by-pass which extended between 
the boiler room and the chimney had become so badly corroded that 
it was necessary to remove it. This was replaced by a brick by-pass. 
In connection with this work changes were made whereby the 
dynamo room was materially enlarged and a new switch board has 
been installed. 

During the year repairs have been made to the pumps at this 
station. Pump No. 2 shaft has been refitted with a new bronze 
sleeve bushing. Repairs on piunp No. 3 consisted of refitting the 
10-inch shaft to the impeller wheel and adjusting the latter, cutting 
of the shaft and the renewal of the bronze sleeve bushing and the 
introduction of a sleeve coupling. 

All work was done by maintenance employees. 

Cleaning of Old Mystic Valley Sewer. 
That part of the old Mystic Valley sewer which was constructed 
by the city of Boston in 1878 which lies north of Cross Street, Win- 
chester, has never been a part of the Metropolitan Sewerage Works. 
At the time of the creation of the Metropolitan Water Board in 1895 
this part of the old Mystic Valley sewer became the property of 
said Board. During the year it has been necessary to expend con- 
siderable labor on this line for repairs and cleaning. Its condition 
has been very much improved. 
' All work was done by maintenance employees. 

Ward Street Pumping Station. 

During the year the weir chamber and 36-inctii cast-iron pipe which 
were used in the testing of the plant have been remodelled into a 
fresh water reservoir which contains enough for about 24 hours' 
supply in the station. Necessary piping connections have been 
made whereby this water can be used in case of accident to the street 
water-service pipes. 

All work was done by maintenance employees. 
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Nut Island Screen-house* 
At this station a new boiler blow-off pipe has been laid from the 
station to the beach at the north extremity of Nut Island. 
This work was done by maintenance employees. 

Section 70. — High-level Sewer. 

At the time of the construction of Section 70 a 48-inch cast-iron 
pipe was constructed across the Metropolitan sewer for the purpose of 
temporarily maintaining the service of the existing city of Boston 
sewer in Washington Street, West Roxbury. At the completion of 
the Metropolitan sewer this city sewer was made tributary to it. 
This 48-inch pipe, however, was not at the time removed. During 
the present year this has been removed and the restilting necessary 
changes have been made in the Metropolitan sewer at this point. 

This work was done by maintenance employees. 

The 24-inch brick siphon mentioned in last year's report as being 
constructed by the Metropolitan Water and Sewerage Board for the 
city of Boston underneath the Metropolitan sewer at the same locality, 
was turned over to the custody of the city of Boston on January 8, 1915. 
Full payment for this construction has been received from the city of 
Boston. 

Gasolene in Public Sewers. 

In compliance with the directions of the Board to make a study of 
the subject of gasolene in the Metropolitan sewers the following has 
been accomplished. 

An inspector from this department has visited every municipality 
in the district. Lists of places where gasolene and similar oils are 
used have been obtained from the local authorities who, by law, are 
required to issue permits for the use and storage of these oils. 

In all 1,451 places have been visited in accordance with lists 
furnished him by those local authorities. Of these 277 were found 
to be connected with public sewers. Separators which would con- 
form to the requirements of this Board were found in 25 places only. 
At time of writing 132 places have been changed to comply with the 
requirements, leaving 97 others to be changed. In general the 
owners have made these changes without serious opposition. In one 
or two cases only has it been found necessary to issue peremptory 
orders that changes shoidd be made. 
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In the city of Boston we find appliances in use which were installed 
for the purpose of excluding sand from the public sewers. Many of 
these with slight changes can be made into suitable gasolene excluders. 
Notices have been sent to all of the municipalities that all establish- 
ments of this kind to be constructed in the future must be supplied 
with excluding devices. 

The accompanying tables show the situation as it exists. With- 
out doubt there are other places where these oils are used which our 
inspector has not yet discovered as in some of the municipalities the 
records are imperfect. 



Table showinq Numbeb of Places where Gasolene is used and Progress 
OF Work of installino Separators to January 1, 1916. 

North MetropoliUm Sewerage District. 



CiTT OE Town. 



11 
1 



I- 



5i? 



tl 



•s; 

II 



^■1 

k 

p 



Remarks. 



Arlington, . 

Belmont, 

Boston: — 
Charlestown Distriot, 
East Boston District, 

Cambridge, 

Chelsea, 

Everett, 

Lexington, 



Medford, 
Melrose, 
Revere, 
Somerville, 
Stoneham, 
Wakefield, 
Winohester, 
Winthrop, 
Wobum, 
Totals, 



No places connected with sewer. 



16 

7 

283 

24 

24 

61 

44 

21 

7 

133 

6 

4 

40 

5 

6 



7 
7 

41 


12 

18 
10 
4 
5 
27 
2 
4 
6 
3 
2 
150 



5 

2 
24 

5 
12 

14 
6 
2 
4 

6 
1 
2 
2 
2 

IT 



2 
5 
17 

4 



4 
4 
2 

1 

13 
1 
2 
4 
1 
2 
64 



No public sewers yet connected 
with Metropolitan Sewer. 
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Tabub showing Nuhbeb of peaces whxbk Gasolene is used and Pbogress 
OF Work of installing Separatobs to Januabt 1, 1916. 

South MetropoUUw} Sewerage District. 



Cmr OB TowK. 



II 






i 



k 

Is 



Remarks. 



Boston: — 
Hyde Park Pietrioi, 
West Roxbury District, 
Baek Bay District, 
Brighton District, 
Dorchester District, . 

BrooUine, 

Dedham, 

Hilton, 

Newton, 

Qnincy, 

Waltham, 

Watertown, 

Wellesley, 

Totals, 



489 



01 
3 



41 



27 
2 



13 



Most of t h sss have sand traps 
only. 



Conditions in this town are 
very good. 



106 
10 
60 
15 



23 
9 



No saracM oonneoted with 

pubUc sewers. 
Not yet reported on. 



Not allowed to connect with 
public e 



No public sewers yei connected 
with Metropolitan Sewer. 
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17 



45 



33 



Drainage from Tanneries, Gelatine and Glue Works in Win- 
chester, WOBURN AND StONEHAM. 

Five men and a foreman have been employed during a part of the 
year in flushing and cleaning the Metropolitan sewers through the 
tannery districts of Winchester, Woburn and Stoneham. 

All the' tanneries and glue works of the district now have settling 
tanks of substantial size. This method of treatment has very 
greatly reduced the amount of sludge material entering the Metro- 
politan sewers. 

The following table gives details of settling tanks introduced to 
date, showing the operations of same with the amount of sludge 
collected and removed : — 
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Table of Semi-fiuid Sludge removed from SetUing BoBins at the Tanneries , Geta- 
tine and Glue Works in Winchester, Wobum and Stondiam, Year ending 
December SI, 1916. 



LOGATZOM OF BaUK. 



Basin put in 
Operation. 



Inside 
Measure- 
ment 
of Basin 

(Feet). 






III 






III 

m 
III 



BeggB & Cobb Company, Basin No. 1, 
BeggB & Cobb Company, Basin No. 2, 
BeggB & Cobb Company, Basin No. 3, 
S. C. Parker & Son, .... 



American EUde and Leather Company, 

Factory D. 
B. F. Kimball & Co., 



£. Cummings Leather Company, 

W. P. Fox & Sons, 

Thayer & Foes, 1 

Bay State Leather Company,' . 

Van Taasell Leather Company, 

American Glue Company, 

J. O. Whitten Company,* . 



Total, 



Jan. 15, 1910 
May 0, 1910 
Oct. 19, 1911 
Aug. 1, 1910 
Nov. 15, 1910 
Dec. 10, 1910 
Nov. 1, 1910 
July 12, 1910 
Sept. 15, 1910 
Jan. 9, 1911 
May 1, 1911 | 
Oct. 1, 1910 
1902 ( 



47.0 X 28.0 
47.0 X 23.0 
51.0 X 25.0 
48.3 X 23.0 

48.0 X 23.1 
47.2 X 23.0 
45.9 X 22.6 
47.8 X 22.6 

48.1 X 23.1 

40.8 X 22.9 

10.2 X 14.5 
43.8 X 19.5 

47.1 X 23.0 

35.5 X 24.7 

67.2 X 12.0 



5 

9 

5H 

1 

4H 

3H 

3H 

6H 

1 

2H 

1 

2H 

7 



136.00 
136.00 
160.40 

69.88 
139.54 
106.84 

97.60 
135.20 

61.17 

134.32 

102.00 

136.36 
68.74 



680.00 

1,224.00 

882.20 

69.88 
627.93 
372.94 
341.60 
743.60 

61.17 
335.80 
102.00 

340.90 

411.18 
51.00 



6,244.20 



1 Successors to T. F. Boyle & Co. 

* Factory burned Blay 27, 1915, and abandoned. 

I Successors to ^nchester Manufacturing Company. 
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PUMPING STATIONS. 
Capacity and Results. 

The pumping stations have been operated throughout the entire 
year on the increased rate of wages which was in operation only- 
seven months of the preceding year. Notwithstanding this increase 
the expense per million foot-gallons in the piunping stations of the 
north line is substantially below that of last year. 

On the south line the expense is slightly in excess of last year. 

During the year the pumping plants at Deer Island, East Boston 
and Charlestown have been extensively repaired and their eflSciency 
increased. 

Average Daily Volume of Sewage lifted at Each of the Six Principal Metropolitan 
Pumping Stations and the Quincy (Hough's Neck) Sewage Lifting Station 
during the Year, as compared with the Corresponding Volumes for the Previous 
Year. 



PUMPING station. 



Deer Island, 

EastBoeton, 

Charketown, 

Alewife Brook, 

Quinoy, 

Ward street (actual gallons pumped), 

Quincy (Hough's Neck) sewage lifting sta- 
tion. 



Ayzbaoz Daily Pxtiipaos. 



Jan. 1. 1014, to 
Deo. 31, 1014. 



Gallons. 
68,700,000 

56,700,000 

32,600,000 

3,506.000 

'3,903,000 

26.718,000 

84,500 



Jan. 1, 1015. to 
Dec. 31. 1015. 



Gallons. 
60,302,000 

58,302,000 

33.500.000 

8,371,000 

3.865.000 

26,033,000 

177,700 



Increase dining the 
Year. 



Gallons. 
1.602.000 

1,602,000 

000,000 

135,000 1 

128,000^ 

215,000 

03,200 



Per Cent. 
2.0 

3.0 

2.7 

3.8^ 

3.21 

■ 0.8 

110.3 



1 Decrease. 



North Metropolitan System. 
Deer Island Pumping Station. 
At this station are four submerged centrifugal pumps with im- 
peller wheels 8.25 feet in diameter, driven by triple-expansion engines 
of the Reynolds-Corliss type. 

Contract capacity of 1 pump: 100,000,000 gallons, with 19-foot lift. 
Contract capacity of 3 pumps: 45,000,000 gallons each, with 19-foot lift. 
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Average duty for the year: 54,725,000 foot-pounds. 

Average quantity raised each day: 60,392,000 gallons. 

Force employed: 4 engineers, 1 relief engineer, 4 firemen, 4 oilers, 3 screenmen, 

1 relief screemnan and 1 laborer. 
Coal used: New River and Steriing Elmora, costing from S3.77 to $4.22 per gross 

ton. 



Table of Approximate Quantities, Lifts and DtUies at the Deer Island Pumping 
Station of (he North Metropcliian System. 



Months. 


Total 
Pumpace 
(Gallona). 


Avernce 


Day 
(Gallona). 


Maximum 

Day 
(GalloDa). 


Averace 

lift 
CPeet). 


Average 

Duty (ft.-lbs. 

perlOOIbe. 

Coal). 


If IS. 

January, .... 


2.081,500,000 


67.100.000 


32.000.000 


128.900,000 


11.43 


50.600.000 


Febniary, 


2,025,200,000 


72,300,000 


51.100.000 


117.100.000 


11.24 


50.600,000 


March 


1,627,200,000 


52,500,000 


44.600.000 


62.200.000 


11.14 


49.300.000 


April. 


1,C33,200,000 


54,400,000 


46.500.000 


73,200,000 


10.68 


53.800.000 


May 


1,772,700.000 


57,200,000 


47.300.000 


80.000.000 


11.07 


64.000.000 


Juoe, .... 


1,463,400,000 


48,800,000 


38.800.000 


60,100.000 


10.83 


58,700.000 


July, : . . . 


2.303,200.000 


77.200.000 


50.400,000 


137,400.000 


10.92 


51.200.000 


Augtwt, .... 


2,403,200,000 


77.500.000 


50.400.000 


126,100,000 


10.34 


54.700.000 


September, 


1,497,100.000 


49.900.000 


40.200.000 


59,000.000 


10.64 


54.100,000 > 


October, .... 


1,594.600,000 


51.400.000 


43.600.000 


77.700,000 


10.76 


58.700,000 


November, 


1,568,400,000 


52.300.000 


41.400.000 


79,500,000 


10.85 


54.600.000 


December, 


1,987,000,000 


64.100.000 


45.300.000 


107,600.000 


11.86 


56,400,000 


Total, . . . 


22,046,600.000 


- 


- 


- 


- 


_ 


Average, . 


- 


60.892,000 


44.300.000 


92.400.000 


10.94 


54,725,000 



Average Cost per MiUion Foot-gallons fox Pumping at the Deer Island Station, 

Volume (22,046.6 MiUion Gallons) X lift (10.94 Feet) - 241,189.8 Million Foot-gallona. 



Itbms. 



Ck>8t. 



Cost per 
MiUion Foot- 
gallona. 



Labor, 

Coal 

oa 

Waste, 

Water, 

Packing, 

Miaoellaneoui suppUes and renewals. 

Totals, 

Labor at screens, .... 



$16,816 92 

9.901 89 

257 08 

56 64 

1.461 80 

117 44 

1.874 81 



130.486 38 
12.96145 



10.06972 
.04105 
.00107 
.00023 
.00606 
.00049 
.00777 



10.12639 
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East Boston Pumping Station. 
At this station are four submerged centrifugal pumps, with im- 
peller wheels 8.25 feet in diameter, driven by triple-expansion 
engines of the Reynolds-Corliss type. 

Contract capacity of 1 pump: 100,000,000 gallons with 19-foot lift. 

Contract capacity of 3 pumps: 45,000,000 gallons each, with 19-foot lift. 

Average duty for the year: 74,726,000 foot-pounds. 

Average quantity raised each day: 58,392,000 gallons. 

Force employed: 4 engineers, 2 relief en^eers, 3 firemen, 1 relief fireman, 4 

oilers, 3 screenmen, 1 relief screenman, 3 helpers and 1 laborer. 
Coal used: New River and Sterling Elmora, costing from |3.77 to $4.21 per gross 

ton. 



Table of Approximate QuantitieSf Lifts and Duties ai the East Boston Pumping 
Station of the North Metropolitan System, 



Months. 


Total 
Pumpace 
(Gallons). 


Average 


Minimum 

Day 
(GaUons). 


Maximum 

Day 
(Gallons). 


Average 

Lift 
(Feet). 


Average 

Duty (ft.-lbs. 

per 100 lbs. 

Coal). 


If 15 

January, . 




2.019.600.000 


65,100.000 


80.000,000 


126.900.000 


15.33 


70,400.000 


February, 






1.069.200.000 


70.300.000 


49.100.000 


115.100.000 


15.60 


75.100.000 


March, . 






1.565.200.000 


50.500.000 


42.600.000 


60.200.000 


14.97 


65,900.000 


April. . 






1,573.200.000 


52(400,000 


44.500.000 


71.200.000 


15.06 


78,600.000 


May. . 






1.710.700.000 


55.200.000 


45.300.000 


78.000.000 


14.99 


81.400,000 


June, 






1.403.400.000 


46,800,000 


36.800.000 


58.100.000 


14.69 


71.500.000 


July. . 






2.331,200.000 


75,200.000 


48.400.000 


135.400.000 


15.06 


81,300.000 


Augurt. . 






2.341.200.000 


75.500;000 


48.400.000 


124.100.000 


14.97 


86,000.000 


September. 






1.437.100,000 


47.900.000 


38.200.000 


57.000.000 


14.86 


72.900.000 


October. . 






1,532,500.000 


49,400.000 


41.600.000 


75.700.000 


14.64 


71.600.000 


November. 






1.508.400.000 


50.300.000 


89.400,000 


77.500,000 


14.79 


71.700,000 


December, 






1,025.000.000 


62.100.000 


43.300.000 


105,600.000 


15.08 


70.300.000 


Total. 


21.316.600,000 


- 


- 


- ' 


- 


- 


Average. 






- 


58,392,000 


42.300,000 


90,400,000 


15.00 


74.725.000 
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Average Cast per Milium Faat^aUcns for Pumping ai tiie East Boston Station. 

Vohime (2Mie.e MUlkm GsUoim) X Lift (liJ» Feet) - 319.74f i) Mlllioa Fooi-paioM. 



Itkms. 



Cost. 



Cost per 

Million Foot- 

gaUofis. 



Coal. 

Oil. 

Warte. 

Water. 

pBckiiic 

Miaedlaneoua auppliea and renefwals. 

Total*. 

Isbor at ■ cr aeM, .... 



119,798 46 

11.663 90 

859 60 

97 02 

1.843 20 

$1 93 

1,001 89 



134,236 05 
$1.368 75 



80.06192 
.03466 
.00112 
.00080 
.00576 
.00016 
.00313 



SO. 10706 



Charlestown Pumping Staiion. 
At this station are three submerged centrifugal pumps, two of 
them having impeller wheels 7.5 feet in diameter, the other 8.25 
feet in diameter. They are driven by triple-expansion engines of 
the Reynolds-Corliss type. 

Contract capacity of 1 pump: 60,000,000 gdlons with 8-foot lift. 

Contract capacity of 2 pumps: 22,000,000 gdlons each, with 11-foot lift. 

Average duty for the year: 52,958,000 foot-pounds. 

Average quantity raised each day: 33,500,000 gallons. 

Force employed: 4 engineers, 1 relief engineer, 4 firemen, 3 oilers, 3 screenmen 

and 1 relief screenman. 
Coal used: New River and Sterling Elmora, costing from $4.03 to $4.53 per gross 

ton. 
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Table c/ Ajyproximale Quantities, Lifts and Dvties at the Charlestovm Pumping 
Station of the North Metopditan System. 



Months. 


Total 
Pumpage 
(Gallone). 


Average 
per Day 
(Gallona). 


Minimum 

Day 
(GaUons). 


Maximum 

Day 
(GaUan»). 


Average 

Lift 
(Feet). 


Average 

Duty (ft.-lbs. 

pprlOOlbs. 

Coal). 


1915. 
January, . 

February, 

March. . 

April, . 

May, . . 

June, 

July, 

Augusts . 

September, ^ . 

October, . 

November, 

December, 




1,159,000,000 

1,149,300.000 

882.700.000 

853.400,000 

969.700.000 

902.100.000 

1.267.000.000 

1.236.900.000 

917,200,000 

897,900.000 

909.000,000 

1,064,500,000 


37,400,000 
41,000.000 
28,800,000 
28,400,000 
31.300.000 
30.100.000 
40.900,000 
39.900.000 
30.600.000 
29,000,000 
30,300,000 
34,300,000 


18,600,000 
30,500.000 
22,100,000 
21,100,000 
22,400,000 
24.400.000 
25.900.000 
24,900,000 
21.800,000 
23,100,000 
22.700.000 
23.300,000 


69,100.000 
60,400,000 
35,400,000 
45.500,000 
44,600,000 
40,400,000 
69,300.000 
61,400.000 
41.200.000 
45,500.000 
50.600,000 
59.600.000 


9.63 

8.57 ' 

8.40 

8.14 

8.15 

8.41 

8.30 

8.49 

9.07 

8.36 

8.43 

8.45 


54.200,000 
52,500,000 
49,800,000 
45,600,000 
50,400.000 
55.300.000 
56.200.000 
59,300.000 
64,700.000 
45.500,000 
50,400,000 
50,600,000 


Total. 
Average, . 


12,208,700.000 


33.500,000 


23,400,000 


51,917.000 


8.53 


52,958,000 



Average Cost per MiUion Foot-^dUons for Punvping at the Charlestovm Station, 

Volume (12.208.7 Million Gallons) X Lift (8.53 Feet) - 104,140.2 MUlion Foot-gallon*. 



Itbms. 



Cost. 



Cost per 

Million Foot- 

gidlons. 



Labor, 

Coal, 

Oil, 

Waste, 

Water, 

Packing, 

Miscellaneous supplies and renewals. 

Totals, 

Labor at screens, .... 



$12,589 80 
4,297 81 
93 36 
71 17 
522 00 
52 90 
458 74 



$18,085 78 
$3,138 08 



$0.12089 
.04127 
.00090 
.00068 
.00501 
.00051 
.00441 



$0.17367 
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Alevrife Brook Pumping Station. 
The plant at this station consists of two 9-inch Andrews com- 
mercial centrifugal pumps^ direct connected by horizontal shafts to 
compound marine engines, together with a pump and engine added 
later. The latter consists of a specially designed engine of the ver- 
tical cross-compound type, having between the cylinders a centrif- 
ugal pump rotating on a horizontal axis. 

Contract capacity of the two original pumps: 4,500,000 gallons each, with 13- 
foot lift. 

Contract capacity of new pump: 13,000,000 gallons, with 13-foot lift. 

Average duty for the year: 17,333,000 foot-pounds. 

Average quantity raised each day: 3,371,000 gallons. 

Force employed: 3 engineers, 1 relief engineer, 3 screenmen and 1 relief screen- 
man. 

Coal used: New Biver, costing from $4.89 to $5.16 per gross ton. 



Table of Approximate QtumtitieSy Lifts and Duties at the Alewife Brook Pumping 
Station of the North Metropolitan System. 



Months. 


Total 
Pumpage 
(OaUona). 


Average 
(^1^1^). 


Minimum 

Day 
(Gallona). 


Maximum 

Day 
(GaUona). 


Average 

lift 
(Feet). 


Average 

Duty (ft.-lbs. 

per 100 lbs. 

Ojal). 


1115 

January, . 




123,539,000 


8.985,000 


2.036.000 


8.406,000 


12.96 


17.100.000 


February, 






140.947,000 


5,034,000 


8,380,000 


7,934,000 


12.97 


19.100.000 


March, 






102,312,000 


8,300.000 


2,550.000 


4,493,000 


13.09 


18.400.000 


April, . 






83,484,000 


2,783,000 


2,503,000 


3.862,000 


13.08 


16.000.000 


May, . 






85.094,000 


2,745.000 


2,078,000 


3,968.000 


18.06 


17.000.000 


June, 






69,966.000 


2,332,000 


2.036.000 


3.574,000 


13.04 


16.200,000 


July, 






146,808,000 


4,736.000 


2,928,000 


7.875.000 


12.88 


22,600,000 


Auguat, . 






148,616,000 


4,794,000 


3,129,000 


7.934,000 


12.68 


21.500,000 


September, 






76,584.000 


2.553.000 


2,162,000 


8,229,000 


12.89 


14,700,000 


October, . 






74.890.000 


2,416,000 


1,994,000 


3,814,000 


12.96 


14,300,000 


November, 






74.272.000 


2,476,000 


2.078.000 


4,143,000 


18.01 


14.900.000 


December, 






102,855,000 


8,302,000 


2.246.000 


5,688.000 


12.97 


16.300.000 


Total, 


1,228,862,000 


- 


- 


- 


- 


- 


Average, 






- 


8,371.000 


2.427.000 


5.410.000 


12.97 


17.333,000 



No. 57.] 



AND SEWERAGE BOARD. 



127 



Average Cost per Million FooIhgaUona for Pumping at the Alewife Brook Station. 

Volume a,228.862 Million Gallona) X Lift (12.97 Feet) « 15,938.34 MUUon Foot-gallonB. 



Itsms. 



Cost. 



Cost per 
Million Foot- 
gallons. 



Labor, 
Coal, 
OU, . 



Waste, 

Water, 

Packing, 

Miscellaneous supplies and renewals, . 

Totals, 

Labor at screens, oiling and miscellaneous services. 



$6,388 19 
1.869 46 
127 46 
93 74 
191 40 
34 72 
180 87 



$8,886 83 
$2,170 15 



$0.40081 
.11729 
.00800 



.01201 
.00218 
.01135 



$0.56752 



South Meteopolitan System. 
Ward Street Pumping Station. 
At this station are two vertical, triple-expansion pumping engines, 
of the Allis-Chalmers type, operating reciprocating pumps, the 
plungers of which are 48 inches in diameter with a 60-inch stroke. 

Contract capacity of 2 pumps: 50,000,000 gallons each, with 45-foot lift. 

Average duty for the year: 82,029,000 foot-pounds. 

Average quantity raised each day: 26,933,000 gallons. 

Force employed: 4 engineers, 1 relief engineer, 4 firemen, 5 oilers, 4 assistant 

engineers, 1 machinist and 1 laborer. 
Coal used: Sterling Elmora and New River, costmg from $4.72 to $5.01 per gross 

ton. 
Material intercepted at screens during the year, 1,300.4 cubic yards. 
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TaUe of Approximate QuantiUes, Ldfls and DtiHea at the Ward Street Pumping 
Station of (he SotUh Metropolitan System. 



MONTHI. 


Total 
Pumpage 
(GalloDB). 


Average 
(^dk>iw). 


Minimum 
Day 

(GaUona). 


Maximum 

Day 
(GaUona). 


Average 

Lift 
(Feet). 


Average 

Duty (ft.-lbs. 

per 100 lbs. 

Coal). 


W5. 

Jmnuary, . 






31,791,000 


19,778.000 


58.290,000 


41.69 


89,590,000 


February, 






945,322,000 


33,762.000 


25,868,000 


47347,000 


42.30 


83,700,000 


March. . 






797,140,000 


25,714.000 


21,262,000 


33,254,000 


42.00 


78,582,000 


April. . 






774,216.000 


25,807,000 


22,055,000 


32,092,000 


41.89 


76,000,000 


May. 






706,008.000 


22.774,000 


18,420,000 


29,680,000 


41.42 


69.455,000 


June. 






615,943,000 


20,531,000 


17,546,000 


27,145.000 


41.10 


74,879,000 


July, 






988,594,000 


31,890,000 


22,447,000 


59.983.000 


41.75 


93.752,000 


Aufust. . 






1,011,250.000 


32,622,000 


22,948,000 


45,003,000 


42.05 


94,886,000 


September, 






786,581,000 


26,219,000 


21,395,000 


30,125,000 


41.39 


86,222,000 


October, . 






732,954,000 


23,644,000 


19,314,000 


34.895,000 


41.35 


78,843,000 


November, 






642,621,000 


21,421,000 


18,397,000 


30,888,000 


41.67 


68,271,000 


December, 






837,686,000 


27,022.000 


18,712,000 


44,295.000 


41.78 


90,168,000 


Total. 


9,821.832,000 


- 


- 


- 


- 


- 


Average, 






- 


26,933,000 


20,679,000 


39,458,000 


41.70 


82,029,000 



Records from plunger displacement. 



Average Cost per MiUion Foof-gaUons for Pumping at the Ward Street Station. 

Volume (9,821.8 MiUion Gallons) X Lift (41.7 Feet) - 409,569.06 MUlion Foot-gaUons. 



Itbms. 



Cost. 


Cost per 

MiUion Foot- 

gaUons. 


$17,417 22 


$0.04253 


10,711 40 


0.02615 


189 56 


0.00046 


23 25 


0.00006 


1,470 00 


0.66359 


98 59 


0.00024 


3,705 26 


0.00905 


133,615 28 


$0.08208 


$4,353 47 


- 



Labor, 

Coal 

OU 

Waste 

Water, 

Packing 

Miscellaneous supplies and renewals. 

Totals, 

Labor at screens. .... 
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Quincy Pumping Station. 
At this station are two compound condensing Deane pumping 
engines and one Lawrence centrifugal pump driven by a Sturtevant 
compound condensing engine. 

Contract capacity of 3 pumps: Deane, 3,000,000 gallons; Deane, 5,000,000 
gallons; Lawrence centrifugal, 10,000,000 gallons. 

Average duty for the year: 30,280,000 foot-poimds. 

Average quantity raised each day: 3,865,000 gallons. 

Force employed: 3 engineers, 1 relief engineer, 3 screemnen and 1 relief screen- 
man. 

Coal used: New River, costing from $4.51 to $4.99 per gross ton. 

Materials intercepted at screen during the year, 235 cubic yaids. 



Table of Approximate Quantities, Lifts and Duties at the Quincy Pumping Station 
of the South Meh'opolitan System. 



Months. 


Total 
Pumpage 
(Gallons). 


Average 


Minimum 

Day 
(GaUons). 


Maximum 

Day 
(Gallons). 


Average 

Lift 
(Feet). 


Duty (ft.-lb8. 

per 100 lbs. 

Coal). 


1915 
January, . 




163.009.000 


5.258.000 


3,082.000 


7.469.000 


23.71 


31.000,000 


February, 






174,018,000 


6.215.000 


5.277.000 


7.835.000 


26.18 


31,800.000 


March, . 






140,411,000 


4,520,000 


8.739,000 


5.722.000 


21.88 


30.300,000 


April. 






111,527,000 


3,718,000 


2.584.000 


4.174,000 


20.94 


31.100.000 


May. 






105.420,000 


3,401,000 


2.907,000 


3.843,000 


21.01 


33,500,000 


June, 






87.725.000 


2,924,000 


2.571,000 


3,189,000 


21.07 


30.100.000 


July, 






118,465.000 


3.821,000 


3,304,000 


4,940.000 


21.25 


32.400,000 


August, . 






124,317.000 


4,010,000 


3,273,000 


4.613.000 


20.87 


32,200,000 


September, 






106.318,000 


3.544.000 


2.842,000 


5.150.000 


20.65 


30,600.000 


October, . 






00.728.000 


2,927.000 


2,498.000 


3.190.000 


20.99 


27,800.000 


November, 






82.173.000 


2,739,000 


2.111.000 


2.975.000 


20.95 


25.800.000 


December, 






102.114.000 


3,294.000 


2,541.000 


4.111.000 


20.85 


26.800.000 


Total, 


1.406.225.000 


- 


- 


- 


- 


- 


Average, 






- 


3.865,000 


3,061.000 


4,768,000 


21.70 


30.280.000 
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Average Co€t per MiUian Foot-gaUona for Pumping at the Quincy Station. 

Voltixne (1,406^ Hillion Gidloiw) X lift (21.7 Feet) - 30^14.54 HiUion Foot-gallona. 



Items. 



Cost. 



Cost per 

Million Foot- 

laHons. 



Likbor 

CoaU 

oa. 

Waste 

Water, 

Packing, 

Miscellaneous supplies and renewals, . 

Totals 

Labor at screen, oiling and miscellaneous services. 



16.628 37 
1,854 65 
3108 
26 38 
203 56 
45 96 
418 26 



10,208 26 
$1,782 01 



10.21722 
.06077 
.00102 
.00086 
.00667 
.00151 
.01376 



10.30181 



Nvi Island Screen-house. 
The plant at this house includes two sets of screens in duplicate 
actuated by small reversing engines of the Fitchburg type. Two 
vertical Deane boilers, 80 horse-power each, operate the engines, pro- 
vide heat and light for the hou^, bum materials intercepted at the 
screens, and furnish power for the Quincy (Hough's Neck) sewage 
lifting station. 

Average daily quantity of sewage passing screens, 52,300,000 gallons. 
Total materials intercepted at screens, 1,129.3 cubic yards. 
Materials intercepted per million gallons of sewage discharged, 1.59 cubic feet. 
Force employed: 3 endears, 1 relief en^eer, 3 screemnen and 1 relief screen- 
man. 
Coal used: Sterling Elmora and New River, costing from $4.14 to $4.75 per gross 
ton. 

Quincy (Hcmgh's Neck) Sewage Lifting Station. 
At this station are two 6-inch submerged Lawrence centrifugal pumps 
with vertical shafts actuated by two Sturtevant direct-current motors. 
The labor and electric energy for this station are supplied from 
the Nut Island screen-house and as used at present it does not 
materially increase the amount of coal used at the latter station. 
The effluent is largely ground water. 

Contract capacity of 2 pumps: about 1,500,000 gallons each, with 20-foot lift. 
Average daily amount pumped, 177,700 gallons. 
Average lift, 16.1 feet. 
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Cod ddivered in the Bins c 


/ the Sewerage Works Pumping Statuma during the Year. 




Grobs Tons, BrruioNons Coal. 






1 


[ 
1^ 


1 

a 


^ 


1 


1 


1 
1^ 


i 




317 


- 


- 


- 


- 


- 


- 


$3 77 


Gonnan-Leoiiard Coal Company 


, 1.115 


- 


- 


- 


- 


- 


- 


382 


New England Coal & Coke Com 
NewEngland Coal & Coke Com- 


707 
746 


" 


_ 


~ 


• 


_ 


: 


4 17 
422 




- 


395 


- 


- 


- 


- 


- 


377 


Gorman-Leonard Coal Company 


, 


407 


- 


- 


- 


- 


- 


389 


Gorman-Leonard Coal Company 


- 


331 


- 


- 


- 


- 


- 


390 


Gorman-Leonard Coal Company 


- 


369 


- 


- 


- 


- 


- 


4 03 


New England Coal & Coke Com- 


- 


355 


- 


- 


- 


- 


- 


4 17 


New England Coal & Coke Com- 


- 


736 


- 


- 


- 


- 


- 


4 21 


pany. 
Gorman-Leonard Coal Company 


- 


- 


285 


- 


- 


- 


- 


403 


Gorman-Leonard Coal Company 


- 


- 


233 


- 


- 


- 


- 


404 


Gorman-Leonard Coal Company 


- 


- 


159 


- 


- 


- 


- 


424 


Metropolitan Coal Company, 


- 


- 


250 


- 


- 


- 


- 


4 49 




- 


- 


290 


■ - 


- 


- 


- 


4 53 


Locke Coal Company, 


- 


- 


- 


65 


- 


- 


- 


4 89 


Locke Coal Company, 


- 


- 


- 


12 


- 


- 


- 


5 07 


Locke Coal Company, 


- 


- 


- 


49 


- 


- 




5 16 


Locke Coal Company, 


- 


- 


- 


246 


- 


- 


- 


5 15 


Gorman-Leonard Coal Company 


- 


- 


~ 


- 


192 


- 


- 


472 


Gorman-Leonard Coal Company 


- 


- 


- 


- 


327 


-, 


- 


4 73 


Gorman-Leonard Coal Company 


- 


- 


- 


- 


115 


- 


- 


477 


Gorman-Leonard Coal Company 


- 


- 


- 


- 


36 


- 


- 


4 81 


Gorman-Leonard Coal Company 


- 


- 


- 


- 


129 


- 


- 


482 


Gorman^Leonard Coal Company 


- 


- 


- 


- 


222 


- 


- 


4 87 


Gorman-Leonard Coal Company 


- 


- 


- 


- 


468 


- 


- 


488 


Staples Coal Company, 


- 


- 


- 


- 


30 


. - 


- 


4 93 


Sti4>]eB Coal Company, 


- 


- 


- 


- 


28 


- 


- 


4 95 


Staples Coal Company, 


- 


- 


- 


- 


375 


- 


- 


496 


Staples Coal Company, 


- 


- 


- 


- 


126 


- 


- 


4 99 


Staples Coal Company, 


- 


- 


- 


- 


176 


- 


- 


5 01 



^ Includes adjustments for quality. 



132 



METROPOLITAN WATER 



[Pub. Doc, 



Coal ddivered in (he Bins of (he Sewerage Works Pumping Stations during the Year 

— Concluded. 



Orobs Tons, Bitumimottb Coal. 



I 



h 

I 



9 

'8. 



a 



P 

II 



9 



h 

OQ.S 



I 

I 



II 



1^ 



i 
o 



I 



FtOBt Coal Company, . 
Froet Coal Company, . 
FtOBt Coal Company, . 
FroBt Coal Company, . 
FtOBt Coal Conipany, . 
Gorman-Leonard Coal Company, 
Gorman-Leonard Coal Company, 
Metropolitan Coal Company, 

Total sroBS tons, . 

Average price per gross ton, . 



56 

153 
78 
65 
42 



175 
228 



2.885 
14 00 



2,593 
14 02 



1,217 
14 27 



372 
15 08 



2,224 
14 89 



388 
14 72 



625 
14 37 



14 51 
469 
478 
4 76 
409 
4 14 
4 18 
4 75 



^ Ineludes adjustments for quality. 



Metbopolitan Sewerage Outfalls. 

The Deer Island outfall has been in continuous operation since 
May, 1895. It is in good condition. 

The 60-inch outfalls of the* South Metropolitan System, completed 
in October, 1904, were examined by a diver during the year and 
were found to be in good condition and free from deposit. 

During the year the average flow through the North Metropolitan 
outfall at Deer Island has been 60,392,000 gallons of sewage per 24 
hours, with a maximum rate of 151,600,000 gallons during the stormy 
period in August, 1915. The amount of sewage discharged in the 
North Metropolitan District averaged 111 gallons per day for each 
person, taking the estimated population of the district contributing 
sewage. If the sewers in this district were restricted to the admis*- 
sion of sewage proper only, this per capita amount would be con- 
siderably- decreased. 

In the South Metropolitan District an average of 52,300,000 gallons 
of sewage has passed daily through the screens at the Nut Island 
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screen-house, and has been discharged from the outfalls mto the 
outer harbor. The maxunum rate of discharge per day, which 
occurred during a heavy storm on July 1, 1915, was 155,000,000 
gallons. The discharge of sewage through these outfalls represents 
the amount of sewage contributed in the South Metropolitan System, 
which was at the rate of 174 gallons per day per person of the esti- 
mated niunber contributing sewage in the district. 

The daily discharge of sewage per capita is considerably larger in 
the South Metropolitan District than it is in the North Metropolitan 
District, because, owing to the large size of the High-level sewer, 
more storm water is at present admitted to the sewers. 

Material Intercepted at the Screens. 

The material intercepted at the screens at the North MetropoUtan 
Sewerage stations, consisting of rags, paper and other floating ma- 
terials, has during the year amounted to 2,193.4 cubic yards. This 
is equivalent to 2.691 cubic feet for each million gallons of sewage 
pimiped at Deer Island. 

The material intercepted at the screens at the South Metropolitan 
Sewerage stations has amounted to 2,664.7 cubic yards, equal to 
3.77 cubic feet per million gallons of sewage deKvered at the outfall 
works at Nut Island. 

Studies of sewage flows in the Metropolitan sewers and siphons 
indicate that they are free from deposit. 

Respectfully submitted, 

FREDERICK D. SMITH, 

Engineer of Sewerage Works. 
Boston, January 1, 1916. 
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Appendix No. 1 . 



Contracts made and pending during 

[NoTK. -^ The details of oontraots made before 



10 



11 



Number 

of 
Contract. 



364i 

367 » 

859 i 
3621 

3631 

364 
364-A 
3651 
3661 

3671 



2. 
WORK. 



Construotiiis water pipe tun- 
nel under Chelaea Creek, be- 
tween East Boston and Chel- 



Steel tank or reservoir on Bel- 
levue Hill, Boston. 

Laying 24-itxch water pipes in 
Boston, Milton and Quincy. 

3,930 tons 60-inoh oast iron 
water pipe; 120 tons special 
castings. 



2,800 tons 60-inch cast iron 
water pipe; 100 tons special 
castings. 



Furnishing and installing hy- 
draulic machinery at Sud- 
b;iry Dam, Southb^ough. 

Furnishing and installinc elec- 
tric machinery at Sudbury 
Dam, Southborough. 

90 tons 4<inch to 48-inch special 
castings. 



Furnishing and lajdng 24-inch 
and 60-inch steel pipe, Bos- 
ton, Milton and Newton. 



Water valves; 12-inch, 4 16- 
inch, 4 20-inch and 3 24-inch 
screw lift valves. 



Masonry tower on Bellevue 
Hill, Boston. 



S. 

Num- 
ber of 
Bids. 



15 
4 



11 



Amottmt of Bid. 



Next to 
Lowest. 



S62.695 00 

19,540 00 

16,225 00 
87,547 50 



13,737 00 
22,112 00 
4,410 00 
3,460 00 

3,305 00 
46,900 00 



8. 

Lowest. 



$60,300 00« 

19,397 00> 

15.208 20 > 
82,908 OOs 



11,760 00> 
19,349 OOS 
4,365 OOS 
3,320 OOS 

8,225 OOS 
46,000 OOS 



Contracts. 



Coleman Bros., Chel- 
sea, Mass. 



Walsh's Hoi yoke 
Steam Boiler Worka, 
Holyoke, *' 



John J. Evans, Law- 
rence, MasS. 

United States Cast 
Iron Pipe & Foundry 
Co., Philadelphia, 
Penn. 

Unived States Cast 
Iron Pipe & Foimdnr 
Co., Philadelphia, 
Penn. 

S. Morgan Smith Co., 
York, Penn. 



Westinghouse Electrio 
& MfgT Co.. Pitts- 
burgh, Penn. 

Standard Cast Iron 
Pipe & Foundry Co., 
Bnstol, Penn. 

Walsh's Holyoke 
Steam Boiler Works, 
Holyoke, V 



Pratt d; Cadv Co., 
Inc., Boston, Mass. 



John Caahman & Sons 
Co., Boston. 



t ContZBOt completed, 
s Contract based upon this bid. 

* Contractor for No. 862 agreed to accept prices bid under that contract for additional quantities in- 
oladedinNo.368. 
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THE Yeas 1915 — Water Works. 

1915 have been given in previous reports.] 



Date of Con- 
tract. 



Date of 
Completion 
of Contract. 



Prices of Principal ttems of Contracts. 



10. 

Value of 

Work done 

Deo. 81, 

1916. 



Apr. 27,1914 

Aug. 7, 1914 

Aug. 4, 1914 
Nov. 25, 1914 

Nov. 28, 1914 

June 23, 1915 
June 28, 1915 
Feb. 18,1915 
Feb. 23,1915 

Feb. 15. 1916 
Apr. 23,1915 



Feb. 20, 1915 

June 12. 1915 

Aug. 7,1915 
July 20. 1915 

Sept. 20, 1915 



See previous report. 



For whole work. S19.397. 



See previous report. 



July 20. 1915 



Sept. 1. 1916 



Aug. 16. 1916 



For pipes, S19.60 per ton of 2.000 pounds; for 
castings. $49 per ton of 2,000 pounds. 



For pipes. S19.60 per ton of 2.000 pounds; for special 
castings. 149 per ton of 2,000 pounds. 



For furnishing and installing hvdraulic machinery at 
the Sudbury Dam, in Southborough, $11,760. 



For furnishing and instrfUling electric machinery at 
the Sudbury Dam, in Southborough, $19,349. 



For special castings, $48.50 per ton of 2,000 pounds, . 



Fur 
pi 



r furnishing and laying 76.58 lin. ft. of 24-inoh steel 
»ipe in twofines over N. Y., N. H. d; H. R.R.. $750; 
furnishing and laving 134 lin. ft. of 24-inch steel pipe 
in one line over Neponset River. $850; fumisning 
and laying 85.8 lin. ft. 60-inch steel pipe in one lihe 
under Boston d; Albany R.R., $1,720. 

For 12-inch screw lift valves, $110 each; for 16-inch 
screw lift valves, $140 each; for 20-inoh screw lift 
valves, $205 each; for 24-ino^ screw lift valves, $285 



For tower complete with all appurtenances, $46,000,. 



$63.406 01 



19.795 14 



20.795 62 
78.838 14 

68.271 50« 

10.000 00 
15.000 00 
4.534 07 
3.320 00 

8.225 00 
41.000 00 



10 



U 



* Does not include $2,869.46 for pipes for Metropolitan Sewerage Works. 
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Ck)NTRACTS MADE AND PENDING DUBINO 



Number 

of 
Contraot. 



2. 

WOBK. 



Num- 
ber of 
Bids. 



Amoumt or Bid. 



Nest to 
Lowest. 



S. 

Lowest. 



Contraotor. 



8eo 



370» 



8711 



3721 



873 



3^Mi 



a»-Mi 



37-Mi 



30^M 



4a-M 



Lasrinc 60-inoh water pipes in 
Newton. 



Laying 60-inch water pipes in 
Newton. 



10 



27,505 lbs. 24-inoh to 66-inoh 
special castings. 



Hand traveling crane for Sud- 
bury Dam, Southborough. 

Underground cable for hydro- 
electric plant at Sudbiiry 
Dam. 

400 tons C. C. B. New River 
coal for Arlington pumping 
station. 

700 tons C. C. B. New River 
coal for Spot Pond pumping 
station. 

4,000 tons Beaver Run coal for 
Chestnut Hill pumping sta- 
tions, and 260 tons Sterling 
coal for Hyde Park pumping 
station. 



Sale and purchase of electric 
energy to be developed at 
the Sudbury Dam. 

800 tons C. C. B. New River 
coal for Spot Pond pumping 
station. 



1» 



Chest- 
nut 
Hill 
sta- 
tions, 

Hyde 
Park 
sta- 
tion. 
8. 



132,615 00 



132,360 00* 



Andrew M. Cusack, 
Boston. 



27,282 80 



27,177 50« 



Charles A. KeUey, 
Somerville, Mass. 



1,007 22* 



065 00 



I4.28sper 



15.30 per 
ton. 



14.33 per 
ton. 



15.25 per 
ton. 



050 00 

880 00> 
1,182 61 > 



14.20 per 
ton. 



I5.10S per 
ton. 



I4.10« per 
ton. 



|5.10« per 
ton. 



United States Cast 
Iron Pipe & Foundry 
Co., Philadelphia, 
Penn. 

Wonham, Sanger d; 
Bates, Inc., Boston. 

Safety Insulated Wire 
& Cable Co., Bo»- 



Bader Coal Co., Bo»- 
ton. 



Bader Coal Co., Boe- 
ton. 



Gorman-Leonard Coal 
Co., Worcester. 



Edison Electric Illu- 
minating Co., Bos- 
ton. 

Bader Coal Co., Bo«i> 
ton. 



1 Contract completed. 

s Contract based upon this bid. 

• Two other proposals teceived which did not conform to requirements of specifications. 



No. 57.] 



AND SEWERAGE BOARD. 



139 



THE Year 1915 — Water Works — Continued. 



Date of Ck>ii- 
traot. • 



Date of 
Ccnnpletion 
of Contraot. 



Prioes of Principal Items of Contracts. 



Value of 

Work done 

Dec. 31, 

1915. 



Apr. 30, 1916 



May 18, 1915 



Dec. 11,1915 



Jane 4, 1915 

Aug. 9. 1915 
Dee. 2, 1915 

June 25, 1914 
June 25, 1914 

June 25. 1914 



July 20. 1915 

Oct. 26. 1915 

Apr. 21, 1915 

Apr. 10, 1915 

May 21, 1915 



Deo. 21. 1914 



June 15, 1915 



For lasring 60-inoh cast iron pii)e. $3.74 per lin. ft.: 
for laying 12-inoh oast iron pipe for blow-offs, $1 
per lin. ft. ; for rook excavation above regular giade 
of the bottom of the trench. $7.40 per cu. yd.; for 
rook excavation below regular grade of the bottom 
of the trench, $7.40 per cu. yd. ; for earth excavation 
below regular grade of bottom of trench. $1.50 pet 
cu. yd.; for chambers for air valves. $49 each; for 
chambers for blow-off and by-pass valves. $55 each; 
for chamber for 86-inoh valve, $55; for oonorete 
masonry. $6.75 per cu. yd. 

For laying 60-inch cast iron pipe. $3.75 per lin. ft.; for 
laying 12-inoh and 16-incu cast iron i>ipe for blow- 
offs. $1.50 per lin. it. ; tor rock excavation above the 
regular grade of the bottom of the trench, $5 per 
cu.yd.; for rock excavation below the regular grade 
of the bott(»n of the trench. $5 per cu. yd. ; for earth 
excavation below the regular grade of the bottom 
of the trench, $1 per cu. yd.; for chambers for 
valves, $60 each; tor concrete masonry, $10 per cu. 
yd. 

For special castings, $73 per ton of 2.000 pounds, 



For furnishing and installing a 6-ton hand traveling 
crane, $880. 

For furnishing and installing about 1 .550 feet of 15,000- 
volt. 3-conductor cable, $1,182.61. 



$4.28 per ton of 2,240 pounds delivered on cars at the 
Arlington station. 

$5.10 per ton of 2|240 pounds deUvered in bins at the 
Spot Pond station. 



$4.02 per ton of 2,240 pounds delivered on cars at the 
Chestnut Hill stations; $4.10 per ton of 2.240 pounds 
delivered on cars at the Hyde Park station. 



$6.25 per thousand kilowatt hours. Estimated 
amount of electric epergy available per year, 3,000,- 
000 kilowatt hours. 

$5.10 per ton of 2,240 pounds delivered in bins at the 
Spot Pond station. 



$47,900 00 



12 



33,849 56 



13 



1,082 55 

880 00 
600 00 

1.705 54 
3.642 61 

17,027 87 



2,758 65 



21 



• For Sonman coal, $3.89, for Sterling coal. $3.94 and for Beaver Run, Riverside or Davenport coal, 
HJ02 per ton. 

' Contract based upon bid of $6.25 per M. kilowatt hours for entire output. Bid of $5.50 per M. kilo- 
watt hours for at least one-third of output and of $3 per M. kilowatt hours for at least two^thirds of 
output also received. 
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Contracts made and pending dttring 



1. 

Number 

of 
Contraot. 



2. 

m 
WORK. 



S. 

Num- 
ber of 
Bids. 



Amoxtmt of Bid. 



4. 

Next to 
Lowest. 



S. 

Lowest. 



Contnwtor. 



41-M 



23 



24 



25 



26 



42-M 



43-M 



44-Mi 



45.M 



Speeiali 



Special^ 

Asree- 
ment. 



6,000 tons Alpha Speoial ooal 
for Chestnut Hill pumping 
stations, and 80 tons Alpha 
Speoial coal for Pegan pump* 
ing station, Natick. 



ISO tons Ralphton Mine ooal 
for Hyde Park pumping sta- 
tion. 

460 tons Braiil Smokeless ooal 
for Arlington pumping sta- 
tion. 

Surface water drains at Spot 
Pond. 



Eleotrioally operated sluioe 
gates for Sudbury power 
plant. 

8 tons 4-inoh oast iron pipe, 
30 tons 12-inoh pipe. 



10 sets steelwork for ohambers 
for 8A-inoh Talves. 

3 horisontal tsrpe hydraulic 
governors* 



Chest- 
nut 
Hill 
sta- 
tions, 

6. 
Pegan 
sta- 
tion. 



14 

3 

4 

6 
.f 



14.26 > per 
ton. 



14.10 per 
ton. 



I4.30«per 
ton. 



3,223 50 



4,126 00 
727 05 
390 00 



H. N. Hartwell d; Son, 
Boston. 



14.20 per 
ton. 



|4.06>per 
ton. 



14.26 per 
ton. 



8,208 10* 

8,916 00> 
70140* 
800 00< 



Quemahoning Coal 
Co., Boston. 



Hetherington & Co., 
Philadelphia, Penn. 



Thomas Russo d; Co.» 
Boston. 



Coffin Valve Co., Boe- 
ton. 



Warren Foundry A M»> 
chine Co., Phillipe- 
burg, N. J. 

F. A. Houdlette & Son. 
Boston. 

Lombard Governor 
Co., Ashland, Mass. 



• For Sterling Elmora or Riverside ooal, 13.97, for Davenport coal, $3.98 and for Alpha Speoial ooal* 
14 per ton. 

s Contraot based upon this bid. 
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THE Yeak 1915 — Water Works — Continued. 



Date of Con- 
traot. 



Date of 
Completion 
ot Contraot. 



Prices of Principal Items of Contracts. 



10. 

Value of 

Work done 

Deo. 31, 

IQlfi. 



June 15. 1916 



June 15. 1915 

June 15, 1915 

Oct. 2, 1915 

Oct. 7, 1915 

Feb. 13. 1915 

Jan. 27, 1915 

July 21, 1915 



Nov. 27, 1915 



Feb. 22.1915 



Mar. 13. 1915 



$4 per ton of 2,240 pounds delivered on cars at the 
Chestnut Hill stations ; t4.25 per ton of 2,240 pounds 
delivered on oars at the Natick Station on the Bos- 
ton & Albany Railroad. 



14.05 per ton of 2,240 pounds delivered on cars at the 
Hyde Park pumping station. 



14.30 per ton of 2,240 pounds delivered on cars at the 
ArUngton pumping station. 



For furnishing and laying 15-inch vitrified day i^ipe, 
10.98 per lin. ft.; for furnishing and laying 12-inch 
vitrified day pipe, $0.77 per lin. ft. ; for constructing 
paved open channel, $0.60 per lin. ft.; for rook ex- 
cavation, 14 per cu. yd.; for manholeB, $20 each; 
for catch basms, — Type A, $42 each; Type B, $25 
each. 

For furnishing and installing three electrically op- 
erated sluice gates, $3,915. 



For 4-inch pipe, $23.80 per ton of 2,000 pounds; for 
12-inch pipe, $21 per ton of 2,000 pounds. 



For each set, $36, 



For whole work, $2,404, 



$10,642 22 



552 43 



857 97 



8,683 22 



1.000 Ou 



732 41 



360 00 



2,404 00 



$457,263 51 



22 



24 



25 



26 



27 



29 



L Contract completed. 



* Competitive bids were not received. 
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Contracts made and pending* during the Year 1915 — Water Works. — 

Concluded. 
SummaiT of Contraoti, 1896 to 1916, inelusiTa. ^ 



Value of 

Work done Deo. 

31, 1916. 



Distribution Department, 11 contracts, . 

Sudbury Department, 5 contracts, 

353 contracts completed from 1896 to 1914, inclusive, 

Deduct for work done on 11 Sudbury Reservoir contracts by the city of Boston, 
Total of 380 contracts 

i In this summary contracts charged to maintenance are excluded. 



$384,434 04 

27,462 55 

16,948,522 40 



317.360,418 99 
512,000 00 



316,848,418 99 
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Tablb No. 


2. — . 


RainfaU in Inches at Jefferson, 


Mass,, in 


\ 1915. 




DaT or MOMTR. 


1 


I 


1 


1 


i 


1 


i 


\ 


i 


1 


i 


i 


1 


" 




- 


- 


- 


- 


1 


0.70 


- 


- 




- 


a» . 








0.061 




- 


- 


- 


- 


2.70 


0.45 


- 


0.74 


0.09 


0.071 


8. . 










1.22* 


- 


1.261 


0.12 


- 


a 


1 


- 


- 


- 


- 


4. . 








" 




- 


- 


- 


- 


0.84 


3.64 


- 


- 


a 


- 


6, . 












- 


- 


0.17 


- 


0.28 


- 


- 


0.60 


0.27 


- 


6, . 








1 


0.30 


- 


0.21 


- 


0.23 


- 


0.84 


- 


- 


- 


- 


7. . 








0.84 




- 


- 


t 


0.12 


- 


- 


- 


1 


- 


- 


8. . 










0.141 


- 


- 


0.54 


- 


2.26 


- 


- 


0.78 


- 


0.041 


». . 








- 


- 


- 


- 


- 


- 


0.16 


0.07 


- 


- 


- 


- 


10» . 








- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


u. . 








- 


- 


- 


0.27 


- 


- 


a 


- 


- 


- 


- 


- 


12. . 








t 


- 


- 


- 


- 


- 


0.24 


- 


- 


- 


- 


- 


18. . 








2.20> 


- 


- 


- 


0.19 


- 


- 


0.72 


0.07 


- 


- 


1 


14. . 








- 


- 


- 


- 


- 


- 


- 


- 


0.23 


- 


a 


2.221 


w. . 








- 


s 


- 


- 


- 


0.19 


- 


- 


- 


0.29 


0.98 


- 


16. . 








- 


0.60 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


17, . 








t 


- 


- 


- 


0.20 


0.27 


0.06 


- 


- 


- 


- 


a 


18. . 








1.45 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


i.98 


19, . 








0.21 


- 


- 


- 


- 


0.80 


0.49 


- 


- 


- 


1.61 


- 


». . 








- 


- 


- 


- 


- 


0.28 


- 


- 


- 


0.58 


- 


- 


21, . 








- 


- 


- 


- 


a 


- 


0.16 


- 


1.00 


- 


- 


- 


22. . 








- 


- 


0.081 


- 


0.42 


- 


0.20 


0.84 


- 


- 


- 


- 


28. . 








i:89» 


- 


- 


- 


- 


r 


- 


- 


- 


- 


a 


0.28 


24. . 








- 


1 


- 


- 


- 


- 


- 


- 


- 


- 


0.19* 


- 


25. . 








l.U» 


1.49 


- 


- 


- 


- 


0.22 


0.20 


- 


- 


- 


a 


26. . . 








- 


0.041 


- 


- 


0.20 


0.46 


- 


- 


0.20 


0.27 


- 


1.10* 


.27. . 








- 


- 


- 


- 


- 


0.35 


- 


- 


- 


- 


- 


- 


28. . 








0.071 


- 


- 


- 


- 


- 


1 


- 


- 


- 


- 


0.26* 


29, . 








- 


- 


- 


- 


- 


- 


0.74 


a 


- 


- 


0.85 


0.69* 


80. . 








- 


- 


- 


0.85 


- 


0.10 


- 


0.25 


- 


- 


- 


- 


81, . 








0.50* 


- 


- 


- 


- ■ 


1.20 


0.07 


- 


- 


- 


- 


- 


Totals 




7.88 


8.88 


0.08 


2.09 


1.84 


8.60 


7.02 


7.21 


1.50 


8.20 


3.30 


6.59 



1 Sxu>w. 



Total for the year 49.03 inohee. 
> Rainfall inoluded in that of following day. 



* Rain and snow. 
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Table No. 


3.- 


- Rainfall 


in Inches ai Framingham^ 


Mass., in 1916. 




Dat or Month. 


1 
1 


1 


1 


1 


1 


•-» 


•i 

1-9 


^ 

^ 


i 


1 


i 


1 


1, 


- 


t 


- 


- 


- . 


- 


a 


1 


- 


a 


- 


- 


2, 










0.021 


t 


- 


- 


0.02 


- 


a 


0.83 


- 


1.13 


0.03 


0.02» 


3. 










- 


1.09« 


- 


s 


- 


- 


2.77 


0.11 


- 


- 


0.04 


- 


4, 










- 


- 


- 


1.101 


X 


- 


a 




- 


- 


a 


- 


5, 










- 


s 


- 


- 


0.02 


- 


0.32 




- 


a 


0.34 




6. 










. 


0.30 


-■ 


0.13 


- 


a 


- 




- 


0.43 


- 


- 


7, 










0.58 


t 


- 


- 


a 


a 


a 


2.90 


a 


a 


- 


- 


8. 










- 


0.07* 


- 


- 


0.38 


0.36 


2.10 




0.01 


0.65 


- 


0.07 1 


9. 
10. 
11. 










- 


- 


- 


f 


- 


- 


- 


0.03 


- 




- 


- 










t 


_ • 


« 


s 


. 


0.01 


a 


. 


. 


. 


« 


. 


12. 










« 


0.02 


- 


0.22 


0.01 


- 


0.11 


- 


- 


- 


0.04 


- 


13. 










2.04> 


- 


- 


- 


0.21 


- 


- 


0.72 


0.10 


- 


- 


a 


14. 










- 


a 


- 


- 


- 


- 


0.96 


- 


- 


- 


a 


1.63« 


16, 










0.07 


s 


- 


- 


- 


a 


- 


- 


- 


0.55 


0.67 


- 


16. 










- 


0.69 


- 


- 


- 


0.02 


- 


- 


0.02 


- 


- 


- 


17, 










s 


- 


0.011 


- 


0.23 


0.38 


0.01 


- 


- 


- 


- 


a 


18. 










X 


- 


'- 


- 


- 


- 


- 


- 




- 


- 


1.69 


1», 










1.55 




- 


- 


- 


0.11 


0.59 


- 


0.15 




1.08 


- 


20. 










- 


- 


- 


- 


- 


0.33 


a 


- 


- 


0.11 


- 


- 


21, 










- 


- 


- 


- 


1 


- 


0.12 


- 


0.70 




- 


- 


22. 










s 


- 


s 


a 


0.59 


a 


- 


0.90 


- 




.- 


- 


23, 










0.65* 


s 


0.02* 


0.01 


- 


0.15 


- 


- 


- 


- 


a 


0.29 


24. 










X 


s 


- 


- 


- 


- 


- 


a 


0.01 


- 


0.071 


- 


25. 










0.93* 


1.14 


- 


- 


- 


a 


- 


0.19 


- 


- 


- 


a 


26, 










- 


- 


- 


- 


0.17 


0.08 


a 


- 


0.04 


0.10 


- 


0.66« 


27. 










- 


- 


- 


- 


- 


- 


0.21 


- 


^ 


- 


- 


- 


28. 










0.011 


- 


- 


- 


- 


- 


a 


- 


- 


- 


- 


0.17 


29. 










- 


- 


- 


s 


- 


- 


0.69 


a 


- 


- 


0.24 


0.80» 


30, 










- 


- 


0.011 


1.00 


- 


2.03 


0.04 


0.12 


- 


0.02 


- 


- 


31. 










0.64> 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


- 


T 


otals 


f 


6.49 


3.37 


0.04 


2.46 


1.63 


3.47 


7.92 


5.80 


1.03 


2.99 


2.51 


5.33 



Snow. 



Total for the year 43.04 inches. 
Rainfall included in that of following day. 



I Bain and snow. 
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Table No. 4 


. — RainfaU in Inches at Chestnvt EiU Reservoir, 1915. 


Datx. 


Amount. 


Duration. 


DATS. 


Amount. 


Duration. 


Jan. 1. . 


, .w» 


11.20 a.m. to 4.80 p.m. 


May 2,. 


\ .19 


10.45 pjc. to 


Jan. 2. . 


.03. 


11.05 P.M. to 


May 3,. 




7.30 A.M. 


Jan. 3, . 


12.10 A.M. 


May 3,. 


.04 


11.30 P.M. to 


Jan. 7. . 


.72 


3.55 a.m. to 9.30 a.m. 


May 4,. 




1.20 a.m. 


Jan. 12, . 


\ 2.07« 


1.55 A.M. to 


May 7,. 


.!« 


6.45 VM. to 


Jan. 18, . 


6.10 AOf. 


May 8,. 




8.00 A.M. 


Jan. 18, . 


.311 


6.10 a.m. to 12.45 p.m. 


May 13. . 


.13 


12.30 P.M. to 10.00 P.M. 


Jan. 17, . 


\ 1.65 


5.30 P.M. to 


May 17, . 


.25 


6.50 A.M. to 10.00 P.M. 


Jan. 18. . 


5.10 A.M. 


May 21,. 


\ .55 


1.00 VM, to 


Jan. 19, . 


.06 


8.15 A.M. to 8.30 A.M. 


May 22,. 


4.20 A.M. 


Jan. 23, . 


.081 


12.45 a.m. to 8.05 a.m. 


May 26,. 


.16 


11.80 a.m. to 6.45 p.m. 


Jan. 23, . 
Jan. 24. . 


\ .45 


8.05 A.M. to 

12.10 a.m. 








Total, 


1.48 




Jan. 24. . 


{ .901 


9.20 P.M. to 








Jan. 25, . 




7.80 A.M. 








Jan. 25. . 


.23 


7.30 A.M. to 11.00 A.M. 








Jan. 31, . 


\ .45« 

/ 


4.00 P.M. to 








Feb. 1,. 


6.15 A.M. 


June 6, . 


\ .39 


9.30 A.M. to 


Total, 


6.89 




June 8, . 
June 15, . 


.04 


6.10 A.M. 

7.45 A.M. to 








June 16, . 
June 17, . 


.50 


7.30 A.M. 








2.35AJtf. to 1.15 p.m. 


Feb. 1,. 


\ .87« 


9.20 A.M. to 


June 19, . 


.05 


6.30 p.m. to 7.15 p.m. 


Feb. 2.. 




7.00 A.M. 


June 20, . 


.14 


12.15 P.M. to 2.45 P.M. 


Feb. 2.. 


.381 


7.00 A.M. to 


June 26, . 
June 30, . 


.11 


4.50 a.m. to 7.45 a.m. 


Feb. 3.. 




1.20 A.M. 


\ 4.19 


11.05 P.M. to 


Feb. 6,. 


.29 


4.25 A.M. to 10.30 A.M. 


July 1,. 


7.30 am 


Feb. 7,. 
Feb. 8.. 


\ .13* 


10.15 P.M. to 

6.40 A.M. 








Total, 


5.42 




Feb. 12, . 


.04 
\ .70 
J 


6.00 a.m. to 7.15 a.m. 








Feb. 15, . 


12.45 A.M. to 








Feb. 16, . 


6.50 A.M. 








Feb. 16.,. 


.04 


9.30 A.M. to 10.30 A.M. 


July 1,. 


} '•» 


7.30 A jc. to 


Feb. 23. . 


\ .07 


6.00 P.M. to 


July 3,. 


4.35 h M 


Feb. 24, . 




7.15 A.M. 


July 4,. 


' .08 


12.45 A.M. to 4.10 A.M. 


Feb. 24, . 


i .92 


8.20 P.M. to 


July 5,. 


.46 


10.00 a.m. to 2.00 p.m. 


Feb. 25, . 


/ 


4.30 pjtf. 


July 8,. 


\ 1.94 


6.05 A.M. to 


Total, 


3.44 




July 9, . 
July 11, . 


{ .09 


1.15 A.M. 

11.30 P.M. to 








July 12. . 
July 14, . 


.12 


3.05 A.M. 








4.05 a.m. to 4.50 a.m. 


Apr. 3.. 


. \ .851 




July 14, . 


.17 


1.20 p.m. to 4.10 p.m. 


Apr. 4,. 


* 4.35 A.M. 


July 17, . 


.03 


2.30 P.M. to 2.45 P.M. 


Apr. 6,. 


.15 


7.40 A.M.' to 4.00 P.M. 


July 19, . 


.16 


4.40 P.M. to 11.05 P.M. 


Apr. 11, . 


] '^^ 


6.15 P.M. to 


July 21.. 


.10 


12.55 a.m. to 7.00 a.m. 


Apr. 12, . 


3.25 A.M. 


July 27, . 


.36 


12.65 a.m. to 7.15 a.m. 


Apr. 16, . 


.51 


8.45 a.m. to 1.20 p.m. 


July 27, . 


.05 


2.00 p.m. to 2.20 p.m. 


Apr. 26, . 


.02 


4.20 P.M. to 4.40 P.M. 


July 28. . 


\ .62 


9.40 P.M. to 


^r.': 


\ 1.23 
/ 


6.15 A.M. to 


July 29,. 


4.55 A.M. 


7.30 A.M. 


July 29,. 
Total, 


.34 


8.30 p.m. to 4.50 p.m. 


Total, 


2.92 


6.75 





1 Snow. 



* Rain and snow. 
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Table No.^4. — Rainfall in Inches at Cherinut HiU Reservoir in 1915 — 

Concluded. 



Datx. 


Amount. 


Duration. 


Datb. 


Amount. 


DuratioD. 


Aug. 2. . . 
Aug. 8. . . 
Aul. 3. . . 
Aug. 4. . . 
Aug. 7.. . 
Aug. 9. . . 
Aug. 10. . . 
Aug. 13. . . 
Aug. 22. . . 
Aug. 23. . . 
Aug. 25;. . 


} -^ 

.04 

} '•" 

.51 


4.35 P.M. to 

2.50 A.M. 
3.50 P.M. to 11.50 P.M. 

10.80 A.M. to 

9.30 A.M. 
7.05 A.M. to 5.00 P.M. 
2.15 P.M. to 7.45 P.M. 
1.10 A.M. to 6.00 a.m. 

7.00 A.M. to 

2.50 A.M. 
8.40 a.m. to 7.10 a.m. 
2.80 P.M. to 

2^5 P.M. 


Nov. 4, 
Nov. 5, 
Nov. 12. 
Nov. 14. 
Nov. 15. 
Nov. 19. 
Nov. 24, 
Nov. 29. 

Total. . 


} '' 

.08 
\ .70 

.96 
.051 
.26 


7.00 P.M. to 

8.00 P.M. 
6.00 P.M. to 11.25 P.M. 
9.15 P.M. to 

11.55 A.M. 

11.00 a.m. to 7.00 p.m. 

1.10 a.m. to 5.30 a.m. 

10.45 a.m. to 3.00 p.m. 


2.38 




Aug. 20. . 
Aug. 80. . . 


Deo. 2, 
Deo. 8. 
Deo. 9. 
Deo. 13, 
Deo. 14, 
Deo. 14, 
Deo. 17. 
Dec. 18, 
Deo. 23, 
Dec. 24, 
Deo. 25, 
Deo. 26, 
Deo. 26. 
Deo. 28. 
Deo. 29. 

Total, . 


.051 
\ .091 

1 1.45 

.071 
\ 1.27 

I .28 

I .77 

.16* 
.30 
.891 


2.40 p.m. to 5.80 p.m. 


Total. . 


6.39 


8.45 A.M. to 

6.05 A.M. 
4.15 P.M. to 


Sept. 19. 
Sept. 21. 
Sept. 24. 
Sept. 26. 


.16 
.81 
.02 
.03 


8.15 a.m. to 9.25 a.m. 

10.00 a.m. to 5.20 p.m. 

8.25 A.M. to 2.00 P.M. 

1.50 p.m. to 6.00 p.m. 


4.35 A.M. 
4.35 a.m. to 8.45 a.m. 

11.45 A.M. to 

8.30 P.M. 
12.30 P.M. to 

12.35 AJC. 
8.20 P.M. to 

12.35 P.M. 


Total. . 


1.02 


Oct. 2. . . 
Oct. 3. . 
Oct. 6. . 
Oct. 6, . . 
Oct. 7. . 


\ 1.17 
I .43 

{ .67 

.49 
.12 

> :: 


1.80 A.M. to' 

1.80 A.M. 

9.45 A.M. to 

7.45 A.M. 
8.45 P.M. to 

11.15 A.M. 
8.15 KM, to 10.15 A.M. 

10.30 a.m. to 9.15 p.m. 

11.15 P.M. to 

2.15 A.M. 

12.10 P.M. to 12.20 P.M. 


12.35 p.m. to 3.10 p.m. 
6.20 a.m. to 6.30 p.m. 
11.80 a.m. to 11.15 p.m. 


5.33 




Oct. 8. . 
Oct. 15. . 
Oct. 20. . . 
Oct. 26. . 
Oct. 27. . 
Oct. 20. . 




Total, . 


2.90 









Total for year 44.92 inohee. 
» Snow. 
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Table No. 13. — Scwcet from wkkk and Periods during wkidk Water has been 

drawn for the Supply cf the MetropoHktn Waier DisbieL 

From Waehuaett Remrwoir inio the WadnutU AquethicL 



Movrm. 



Apffl, . 
Umt, . 

JniM, 
My, . 
Anguifc, . 

Oetober, 
Notrambtr, 
Deoembtr, 
Totals, 



Nnmbcrof 
Dayi donas 

wikich 
Wa««rwas 



15 
14 
27 
25 
15 
15 
24 
26 
2D 
27 
25 
26 



260 



Actual Tdcx. 



Hooza. 



152 
122 
264 
234 
169 
»1 
242 
334 
416 
364 
227 
251 



2,970 



TtfinnfcM 



22 
14 
27 

30 



52 
5 

15 
30 
50 



57 



GsQo^ 
dzswB. 



1,664.8 
U12.9 
2,722.7 
2,246.9 
1,868.8 
1.720.2 
2,824.0 
2,269.3 
2,468.5 
2.451.6 
1.974.7 
2438.0 



25,652.4 



Total actual time, 123.79 dagrs. 

Total quantity dxawn, 25,662,400,000 gallona. 



From Sudbury Reservoir through the Weston Aqueduct to Weston Reservoir, 



Month. 



Number of 

D^B during 

whicn 

Water was 

flowing. 



Actual Tma. 



Hours. 



Minutea. 



Million 
Gallons 
drawn. 



January, 
February, 
Mareh, . 
April, . 
May, . 
June, 
July. . 
August, . 
Sepkonber, 
October, 
Norember, 



Totals, 



31 
28 
31 
30 
31 
30 
31 
31 
30 
28 
17 
31 



349 



744 
672 
744 
603 
744 
716 
744 
744 
706 
648 
398 
741 



8,297 



30 



15 



15 



30 



1,134.9 

1,018.6 

U38.5 

1,063.5 

1,138.5 

1,032.5 

1,040.2 

1,042.4 

992.6 

913.1 

560.8 

1,169.5 



12,254.1 



Total actual time, 345.73 dasrs. 

Total quantity drawn, 12,254,100.000 gallons. 
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Table No. 13 — Concluded. 
From Framingham Reservoir No, S through the Sudbury Aqueduct to Chestnut Hill Reservoir, 



Month. 



Number of 

Days during 

whioh 

Water was 

flowing. 



Actual Time 
(Hours). 



Million 
Gallons 
drawn. 



January, 
February, 
Mareb, . 
April, . 
May. . 
June, . 
July, . 
August, 
September, 
October, 
November, 
December, 
Totals, 



31 
28 
31 
30 
31 
30 
31 
31 
30 
31 
30 
31 



365 



744 
672 
744 
720 
744 
720 
744 
744 
720 
744 
720 
744 



8,760 



2,037.0 
1,810.5 
1,874.3 
1,737.5 
1,775.4 
1,981.9 
1,826.1 
1362.8 
2.069.9 
2.026.3 
2.281.3 
1,807.4 



23.090.4 



Total actual time, 365 dasrs. 

Total quantity drawn, 23,090,400,000 gallons. 



Table No. 14. — Average Daily Quantity of Water flowing through Aqueducts in 

1915 by Months.^ 



Month. 


Wachusett 
Aqueduct 

into 
Sudbury 
Reservoir 
(OaUons). 


Weston 

Aqueduct 

into 

Metropolitan 

District 

(GaUons). 


Sudbury 
Aqueduct 
into 
Chestnut Hill 
Reservoir 
(Gallons). 


Aqueduct 

into 

Chestnut HiU 

Reservoir 

(Gallons). 


January, 


53.519,000 


36,610,000 


65,710.000 


- 


February, 












46,693,000 


36,379,000 


64,661,000 


- 


March, 












87.635,000 


36,726,000 


60.461,000 


- 


April, . 












74.710.000 


35,450,000 


57.917.000 


- 


May, . 












59.784,000 


36.726.000 


57,271.000 


- • 


June, . 












57.160.000 


34.417.000 


66.063,000 


- 


July. . 












90.903,000 


33.555.000 


58.906,000 


- 


August, 












73.026,000 


33,626,000 


60,090,000 


- 


September, 












82.103.000 


33,087.000 


68,997.000 


- 


October, 












78,903.000 


29.452.000 


65.365,000 


- 


November, 












65,617,000 


18,993,000 


76,043.000 


- 


December, 












68,764,000 


37.726,000 


58.303,000 


- 


Average. 


70,092.000 


33,578.000 


63,261.000 


- 




1 1 


Noti 


nduc 


ling< 


luanti 


ties wasted while 


cleaning and re] 




s. 
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1 h I 



fej 



OQ 



si 



IS 
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•(0uon»g «on 

•JIH) p^dumd 
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34.043 
33.407 
31.061 
6.336 
.154 


1.081 
.235 


.! 


•(BUOl 

:j«o nomrn) 

-aoo 'pedumd 


1,055.33 

935.41 

962.90 

190.07 

4.77 


32.44 
7.27 


CO 


*sui<mai'x JO 

9ui'4iwU jo| noitpnp 
-eg ou !9uenxeo«i<l8{(i 
aeionu ;o surag no 
•inoojogpunojooiaed 


152,660.000 
155.920.000 
157.090.000 
158.230.000 


155,310,000 


»np»eHiojuo}V)npea 
on idjiS JOJ p«|oeiioo 
•l«oojOBpnnoj00|jed 


149.650.000 
152,850.000 
163.990.000 
155,110,000 


' § 

1 


•(^iD »in 98«»Av 


119.67 
119.59 
119.03 
118.58 


. 1 


10 »ni»«eH J0| uojvmp 
na peauma suofpiQ 


1,501.26 
1,534.32 
1.553.10 
1.570.32 




•jeapino 
pu« BeqBy p ^ueQ ae^ 


12.6 
13.1 
15.0 
15.0 


• 2 


•(spuno^ 
'•3[unopu«feqBV 


80.515 
73.265 
87,845 
16,400 


r 


•(spuno^ 
peuxnsuoo ivoQ 


641,315 
558,085 
584,980 
109,150 




^00 ^pedumd iC^i^uvn^ 


962.78 
856.28 
908.53 
171.40 


s 

i 


•9UIIX tuidum^ i»»ox 


Hrs. Min. 
743 05 

671 15 

742 50 

148 30 


i ' 


i 






> 












5 < 


January, 

February, 

March, 

April, 

May, 


June, 

July, . 

August, 

September 

October, . 

November 

December, 
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Appbndix No- 4. 



WAT1ER WOR^ STATISTICS FOR THE YEAR 1915. 

IV Metropolitui Water Woi^ supply tite Mttnfpo&tMM Water Dis- 
trict m^k^ inchides d»e foBowi&g csties and towns: — 



OXTT Oft To^JHK. 



Oansisafiaa. 






Bofltob, 7«,4» 

^roervOld, «6,ffi« 

HUWen 4BJKT: 

CbelsMk, 4M» 

Newtcm ,^ 43412 

K VCD IBM, ............ H7,T16 

Quincy. 40,67# 

ItfedioYd, m^SOB 

"M«lre« 16,880 

Bevwft, ^47B 

Watertown, 16415 

Arlington M,889 

Mihon 8.680 

Winthrop 12^738 

^ttomtuun, 7,«B 

"dwBiniiwoott, ........... 7,345 

Lexinelon, 5,536 

BdmoDt, 8,681 

Nahant, 1^ 

Total popuiation oflfetropolitaxi Water Distriot, 1^14160 

Saogus,* 2H) 



S7^2» 
4B4« 
<3^7» 



sbjBm 



IfiJID 
l&JBSB 

12,MD 
7^1© 

7,3» 
53?S 



1,207380 
280 



1 No ^wter «npplsed doriBg tiK yaar 
* Oxily««BiaiIportioD<if'aMieQ8^«npfte 



Mm impiiUti 1 1 16«tp- Wqrto. 



Chestnut HiU Pumping Staticm No. 1: — 
Builders of pumpmg machinery, Holhr Manufacturixig Com|»iiy, QmotBrd 

Iron Works and E. P. Allis Company. 
Description of coal used: — Bituminous: Beaver Kan. Antdxmcite: biK^wiKest. 

Price x^r gross ton in bins: bituminous 14.14, budtwbeat SSi)& Average 

price per gross ton $3.97. Per cent, a^es 12.S. 

ChestntU HiU Pwnping Station No. 2: — 

Builders of pinnping machinery, Holh' Manufacturing CompaQy. 

Description of coal used: — Bituminous: Beaver Run and Alpha ^leciaL An- 
thracite : buckwheat. Price per gross ton in bins : bituminous S4.03, laicdnvdiGat 
$2.92. Average price per gross ton $3.80. Per cent, ashes 12^. 

Spot Pond Pwnping Station: — 
Builders of pumping machinery, Geo. F. Blake Manufacturing ComiwiQ^and 

Holh' Manufacturing Company. 
Description of coal used: — Bituminous: New Rivw. Anthradte: 

Price per gross ton in bins: bituminous $5.06, scre^iiags $2.50. 

price per gross ton $4.38. Per cent, ashes 11.8. 
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CmwjiUT Hill Pxncpiko Statioiib. 




No. 1. 


No. 2. 




Engine 
NaT 


Engine 
No. 4. 


Engine 
No. 12. 




8.000.000 


30.000.000 

1.893^530 

$11.918766 

2.898.99 

119.38 

1.531.00 

155.310.000 

$4.1113 I 

.0344 


40.000.000 


Coal consumed for year (poondi). 

Cost of pumiHiic. figured on immpinc station expenses. 
Total pumpage for year, oorrected for slip (million gallons) . 

Gallons pumped per pound of ooal. 

Cost per million gallons raised to reservoir 

Cost per million gallons raised one foot. .... 


904.430 

$4343.86 

289.20 

133.80 

319.76 

36.750.000 

$16.7492 

.1252 


$20,112.04 

8.620.43 

123.26 

1,489.20 

156,000.000 

$2.3331 

.0189 



Daily pumping capacity (gallons). 

Coal consumed fw year (poimds). . 

Cost of pumping, figured on pumping station expenses. 

Total pumpage tor year, corrected for slip (million gallons), 

Average dynamic head (feet). 

Gallons pumped per poimd of coal. 

Duty on iMtsis of plunger displacement, .... 
Cost per million gallons raised to reservoir. .... 
Cost per million gallons raised one foot. 



Chbstnut Hill 

PUMPINa 

Station No. 2. 



Engines Nos. 5. 
6 and 7. 



105.000.000 

4.527.085 

$30,164.26 

12.922.06 

40.34 

2.854.39 

97,890,000 

$2.3343 

.0579 



Spot Pond 
PtncnNO 
Station. 



Ehigines Nos. 8 
and 9. 



30.000,000 

2,209.787 

$14,525.60 

2.473.99 

127.87 

1.119.56 

121,670.000 

$5.8713 

.0459 



Consumption, 

Estimated total population of the eighteen cities and towns 

supplied wholly or partially during the year 1915, 1,164,600 

Tot^ consumption (gallons), pump basis, .... 36,639,340,000 

Average daily consumption (gallons), pump basis, . 100,382,000 

Gallons per day to each inhabitant, pump basis, ... 86.2 

Distribution. 



Owned and 
operated by 
Metropolitan 

Water 

and Sewerage 

Board. 



Total in District 

supplied 

by Metropolitan 

Water Works. 



Kinds of pipe used, 

Sises, 

Ebrtensions, less length abandoned (miles), 
Length in use (miles), .... 

Stop-gates added, 

St^^tes now in use 

Service pipes added, .... 
Service pipes now in use. 

Meters added, 

Meters now in use. 

Fire hydrants added, .... 
Fire hydrants now in use. 



6(Minch. 

3.19 

122.24 

10 

516 



6(Minoh. 

41.14 

1,855.09 



4,143 

176,236 

10.373 

117,537 

485 

16.028 



^ Cast-iron. oement-Iined wrought-iron, cement-lined steel and kalamine pipe. 
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Appendix No. 5. 



Contracts made and pending during 
Contracts relating to the 



Number 

of 
Contraet. 



2. 

WORK. 



Num- 
ber of 
Bids. 



Amoxtnt of Bid. 



4. 

Next to 
Lowest. 



S. 

Lowest.' 



Contractor. 



10 



1101 



1111 



112 » 



1141 



1151 



1211 



127 



8 128 



129 



130 



Part of Section 60. Station to 
Station 23 + 0, New Mystic 
sewer, North Metropolitan 
Ss^Btem in Winchester. 

Part of Section 69, Station 23 
+ to Station 49 + 69, New 
Mystic sewer, North Met- 
ropolitan System in Win- 
chester. 

Section 57A, Revere exten- 
sion, North Metropolitan 
Ssrstem in Chelsea and 
Revere. 

425 tons of coal for Alewife 
Brook pumping station. 

6,900 tons of coal: — 
2,700 tons for Deer Island 

pumping station. 
3,000 tons for East Boston 

pumping station. 
1,200 tons for Charlestown 

pumping station. 

New screen-house at East Bos- 
ton piunping station. 

425 tons of coal for Alewife 
Brook pumping station. 

1,200 tons o( coal for Charles- 
town pumping station. 

5,700 tons of coal: -~ 
2,700 tons of coal for Deer 

Island pumping station. 
3,000 tons of coal for East 

Boston pumping statbn. 

Cast-iron pipes and special 
castings for Section 1, Deer 
Island outfall extension, 
North Metropolitan ^^stem. 
Deer Island, Boston Harbor. 



134,975 00 



61,365 75 



3,368 70 



14.63 per 

ton. 
14.51 per 

ton. 
14.53 per 

ton. 

17,867 00 



$4.58 per 
ton. 

$4.47 per 
ton. 

$18,150 00 



$33,36000* 



53,616 00* 



3,360 00 > 



$5.15 per 
ton. a 



$3.08 per 

ton.' 
$3.98 per 

ton.« 
$4.24 per 

ton.* 

$7,200 00* 



$5.15 per 
ton.* 

$4.53 per 
ton.* 



$4.20 per 
ton.* 

$4.20 per 
ton.* 

$16,735 00* 



The Henry Spinach 
Contracting Co., 
Waterbury, Conn. 



The Henry Spinach 
Contracting Co., 
Waterbury, Conn. 



G. M. Bryne Co., Bos- 
ton. 



Locke Coal Company, 
Maiden. 



Gorman-Leonard Coal 
Co., Boston. 



J. Caddigan Company, 
Boston. 

Locke Coal Company, 
Maiden. 

Metropolitan Coal 
Company, Boston. 



New England Coal A 
Coke Company, Bos- 
ton. 



United States Cast 
Iron Pipe and Foun- 
dry Co., Philadel- 

• pma. Pa. 



^ Contract completed. 
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'9MX ^TllAB 290LB — fiw wmtAQ ir. 

ymrBi MUropaiiian Eyttem, 



1. 


t. 9. 


JO. 


— 


ZiBteiif COD- 
:tzBflt. 


0^^ Pri«ofPri^l^™ofa«ta«te 


Value of 
Work done 

Dec. 31. 
1915. 




im. 2,iai4 


Nov. 7,1914 


- 


«7,8S3 18 


1 


Jbm. 2,IfiM 


I>ec. W, WM 


' 


SMSSio 


2 


Ki^ 12,1QM 


July 10, m4 


- 


3.103 113 


3 


Jnoe 26,1104 


July 1, M15 




1^109 


4 


Jnxffi S.ISM 


July 1, 1915 


- 


2MT7ai 


h 


Oct. 1,1614 


Har. 12,1915 


^ 


7,224 87 


6 


June ID, IfiX5 


- 


^.15 ^r ton of 2,340 pounds dellvw«d in bins at Ale- 
wile Brook pumping ctation. 


716 52 


7 


Jmffi lD.iei6 


- 


S4.53 per ton of 24M0 pounds deUvmd in bins at 
CiiarleBtown pumping station. 


U13 70 ' 8 

1 


June 11,1016 




14^ per ton of 2,240 pounds detivored in binsat Deer 
lalaoMi pumping station. ' 

14.20 per ton of 2,240 pounds deliveiod in bins at £a«t 
Boston pumping etation. 


7^70 10 • 


▲i«. ^.Ifil6 




pounds; lor special oastings, $74 per ton of 2UNK) 
pounds. 


- 10 

1 



> ContcMt baeed upon this bid. 
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COKTRACTS UADE AND PENDING DimiNQ 

Contracts relating to the 



— 


1. 

Number 


2. 


S. 

Num- 


Amount of Bn>. 


6. 




4. 


5. 






of 


WORK. 


ber of 


Next to 


Lowest. 


Contractor. 




Contract. 




Bids. 


Lowest. 




11 


131 


Section lA Deer Island outfaU 
extension, temporary out- 
fall sewer, North Metropoli- 


5 


$44,358 75 


$43,370 00* 


George M. Bryne. Bos- 
ton. 


















tan System, Deer Island, 














Boston Harbor. 










12 


132 


Section 19. Reconstruction in 
new location of Maiden 
River siphon, North Met- 
ropolitan System in Everett 
and Medford. 


4 


29.110 00 


26.000 00* 


George M. Bryne. Bos- 
ton. 













Contracts relating to the 




1. 

Number 

of 
Contract. 


2. 

WORK. 


8. 

Num- 
ber of 
Bids. 


Amoumt op Bid. 


6. 




4. 

Next to 
Lowest. 


5. 

Lowest. 


Contractor. 


1 

2 
3 

4 

5 


116» 

117» 
120 

122 » 

123 


2,650 tons of coal: — 
2,200 tons for Ward Street 

pumping station. 
450 tons for Nut Island 

screen-house. 

450 tons of coal for Quincy 
pumping station. 

Section 43, ReUef outfall. 
High-level sewer, South 
Metropolitan System in 
Quincy. 

Section 70, Siphon crossing. 
High-level sewer. South 
Metropolitan System in 
West Roxbury. 

Section 106. High-level sewer. 
Wellesley extension. South 
Metropolitan System in 
Needham and Wellesley. 


2 
2 

2 

8 

4 
7 


$5.15 per 

ton. 
$4.79 per 

ton. 

$4.98 per 
ton. 

$36,310 00 
5.250 00 
37.651 00 


$4.85 per 
ton.* 

$4.35 per 
ton.* 

$4.80 per 
ton.* 

$34.790 00* 
4.50000* 
27,912 50* 


Gorman-Leonard Coal 
Co., Boston. 

Frost Coal Company, 
Boston. 

W. H. Ellis & Son Co., 
East Boston. 

Charles A. Haskin, 
Charlestown. 

Hugh Nawn Contract- 
ing Company. Boa- 
ton. 



1 Contract completed. 
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THE Tbax 1915— SEwaUiOB Waaaa — CmOinyed. 



DftteofOtm- 



Oompletian 



made m ISLS. 



Work done 

Dbc.81. 

1915. 



OeL U,ltU 



Nov. 16, IMS 



I^or OBiXw) exBKvstxiD s&d I'efiffioc in tranoli JOS' ^^zndi 
ocmcgptp ouuiul B^woi, SIB psr nn. ^t.^ ior mrui oi- 
csvatkia. hji^ *^ rafiDmc m tnooh f OT^W-^ Jach 
oastr-xren cnxt&Jl papea, SAO per iin. ft.; for PortbutMl 
oooMixt brick «» n*««i>r y jTi ma^Kkle^ aad qMcnl 
struoturas, S30 per cu. ydL; for i^yrtluMi oenmxt 
QQDCfBfee tOBtOBiy in txvncli aad iipiinial straotimB, 
^ per cu, 3^ 

for eu^n CBOWstxon ssd xvGIfixkK ^^ liivBci^ d^Bivt>t 
Bxcte, for 06-xDa) and 4S-UKni iBawoniy muvtb, S18 
per fin. ft.; for eartii ooavatiuB and xvSHmc o^ 
treneiu Madf ord side, for 4S-iaek ■—■firy iwm, 
S14 per lin. ft.; for earth escoaTataon and refilfinc in 
air tmmel and diaft for t6 inch maiwwiT y iwm , SiS 
per lin. ft.; for Portland cement brick reawwTy in 
trendi, manbntaw and q»eeiai stmotareB, SIS per 
en. yd.; for Portla&d yw^apirt brick BtaeonrT in tan* 
nd and i>diaft, 91t per ou. 3rd.: for Pbrt^and ceoMBt 
oonepete maHonry in tresEioli, manfaoVee and apeeial 
stmotures, 9i per cu. yd.; for Portland cement ccm- 
orete inarwiry in tuitfiwl and riutft, S9 per cu. 3^1.; 
for fpmoe i^lee in piaoe in tzcoek. SO.M per lin. ft.; 
for qirufie piles in place in air toiinel. SO.IO per lin. 
ft. 



t2,S«fi) 



12 



South MetropotiUm Sfde$rL 



Date of Con- 
tract. 



Date of 
Conmle6on 



Uonml 
ofWi 



oik. 



t. 

Prioee of Pkindpal Items of Contracts 

"sinWlS. 



Value of 

Work done 

Dee. 31, 

1915. 



June 26. 1914 

June 26. 1914 
Aug. 29.1914 

Nov. 21, 1914 

July 29,1915 



July 1, 191S 

July 1, 191S 

Dee. 1. 1915 

Jan. 11.1915 



For earth eoDQavat&on and refilling in trench and em- 
bankment for 24-in. by 27-in. concrete sewer, $2.75 
per lin. ft.; for earth or rook excavation in tunnel 
for 24-in. by 27-tn. concrete sewer, 16 per lin. ft.; for 
Portland cement brick masonry in manholes and 
tpetiMl struetures, $18 per ou. yd.; for Portland 
M>«nent coooreie masonry in trenoh and special 
uetures, $7.50 per ou. yd.; for Portland cement 
Tete masonry /n tunnel, 110 per ou. yd. 



$13,743 65 

1,734 67 
29,783 16 

4,500 00 

14,994 21 



ttraet based upon thia bid. 
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Contracts made and pendino dubing 
ContracU relaHng to the 



Number 

of 
Contraet. 



2. 

WORK. 



Num- 
ber of 
Bids. 



Amoumt or Bid. 



Next to 
Loweet. 



S. 
Lowest. 



Contraotor. 



10 



124 



125 



126 



127 



133 



11 



134 



Section 105, Higb-level 
Wellesley esctexurion, South 
Metropolitan Ssrstem in 
Needham. 



450 tone of coal for Quinoy 
pumping station. 

2,300 tons of coal for Ward 
Street pumping station. 

550 tons of coal for Nut Island 
screen-house. 

Section 104, High-level sewer, 
Wellesley extension, South 
Metropolitan Ssrstem in 
Needham. 



Section 103, High-level 
Wellesley extension, South 
Metropolitan System in 
Needham. 



187,272 50 



$5.20 per 
ton. 

$5.05 per 
ton. 



$64,272 50 



12 



85,312 00 



$29,65500* 



$4.09 per 
ton.* 

$4.93 per 
ton.* 

$4.75 per 
ton.* 

$59,055 00* 



34,011 00* 



Hu^ Nawn Contract- 
ing Company, Bos- 
ton. 



Frost Coal Company, 
Boston. 

Staples Coal Company, 
Boston. 

Metropolitan Coal 
Company, Boston. 

Bay State Dredging 
and Contracting 
Company, Boston. 



Bruno and Petitti, 
Boston. 



* Contract based upon this bid. 



S^.dT;] ^ND SEVmHAJ^ 3HMH1). 2SS6 



IBiic^f 



110. 



lnBiimMit*cr>4><L.<y\'2f.<a. . ui« r M<nii P wc r^4:>[yfr 

■Mil, tr'nwMhWAti 
ttoD. in tCBBoL, <.'i:|wrflu. ':0d. 
Suns %. J9S5 - 41.9C' -per tan of 2StO 







lata^amBax tor ]4-<ri bv7r>iii. 4Bu: 37*tu. b^ 4Mb. 
omerMt' eiMRi . ♦l-S." pn hx* ft. tir- «aTilii]rrT«l4v 
VBMrafttaanoT i»ttx«ud rifllimr m tuntt«. for Jr*^tb 
m 8*»«*u CMCHtii- a a wi . 41i(X&' wtr iii*. ft.; ftr^ 
I'oTtlaad tmamnt briei ii—iiii. n. mouluiia^ cuUi 
<1« iwrr eu yu., far PotUontl 
iiMniiiii.. in 'troMh snti <|Mdtti 
. $i>.A> |wr «u yt;. tar 'PatUeukld Mowitt 
nittmitti. SlUj6(Mwr-«(i Tti.;Cdrr 
• IWT «ii. yti. 

Itae. 2S,imio — :gor<«tth<nCTrtior mnt\ Ttfiliinp in'trroith anti ttm>- ^ 111 

iacnksBaxt bar J4>xc. hv JT^m. sonsmtK^ •ovrvr, 9L:.35 
iwr lin. ft.; far ftirtiaMri — iwii bmoL nmmmr^ in 
wnho^ «mii tpaiiit. stntotimb, Sir TWt^ mi. yd.: 
fair PorUsmi ■■■mil etmrmte luasoim h. trmdl^ 
And ipwiii. Ktamtiatm <7JC' inr ou. jfH.; fornrodk 
-aDHB'VKtiaXi ni tmoL, S> imt ou. yd. 
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Contracts made and pending during the Year 1915- 

— Concluded, 

Summary of Contracts. 



• Sewerage Works 



Value of 

Work done Deo. 

31, 1915. 



North Metropolitan System, 12 oontraots, 

South Metropolitan System, U oontraots, 

Total of 23 oontraots made and pending during the year 1915, 



$142,963 35 
99,170 08 



1212.133 43 
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Appendix Xo. 6. 



FIN AXdAL STATEMEXT PRESENTED TO THE GENERAL COURT 
ON JANXARY 17, 1916. 

The Metropolhan Wmter and Senmage Board re^iectfally i»esents 
the f dlowing abstract of the account of its recdpts, expenditures^ dis- 
buraements, assets and GalNfitics for the year ending XoTonber 30, 1915, 
together with lecommendatiwis for legislation vhiA it deems dearaUe, 
in accoidance with the {xotksmmis of chapter 235 of the Acts of the year 
1906. 

SlsTBOPourAX Watke Works. 

Cimrinietion, 
The loans authorixed for expenditures under the Metzopditan 
Water acts, the receipts which are added to the loan fund, the ex- 
penditures for the construction and acquisition of works, and the 
balance availaMe <»i December 1, 1915, have been as fdlows: — 

Loans authcxiaed under Metropolitan Water acts, . $42,798,000 00 

Beoeqii fnmi town of Sinmqneott f or admisBicHi to Metropditan 

Water Dntriet, paid into Loan F^md (St. 1909, c 320), 90,000 00 

BeeeqitB from the sales of pn^Krtjr which are placed to the 
laedit of the Metropolitan Water Loan Fond: — 
For the year endhig November 30, 1915, . $1,792 16 
Fot the period poor to De^anber 1,1914^ . 242,91142 



Amount apinoved for payment by the Board out <tf Ihe 
Metropditan Water Loan Fund: — 
Fot the year emfing November 30, 1915, . $409,598 46 
Fot the period prior to December 1, 1914, 42,386,391 43 



244,703 38 
$43,132,703 38 



42,795,989 89 
Balance December 1,1915, $336,713 49 

The amount of the Metropditan Water Loan bonds issued at the 
end of the fiscal year was $42,536,000, bonds to the amount of 
$490,000 having been issued during the year. Of the amount issued, 
$41,398,000 were sinking fund bonds, and the remainder, amounting 
to $1,138,000, were issued as serial bonds. 



aOB ySETSaHOLTTAS WATER (Bob. Doc. 



At de cad ef tfe vear tfe aaiaaiit al tfce oatstu£^ ImhmIs was 
$£.«UMn, as boHk issaed on tfe aenl pKrwBt phn to the 
•MMBt <rf SlSjOOO had b«a puL Dnring tiw iscal vear $17,000 

B IffTllI DOMES IttS IhjLU pttiL 

The Metropofitui Water Idmm >^i^t^Tig Fcod — a mte d oq Decem- 
tar 1. 191S, to $12,«1^4SJ!S, an bnoae dunng tbe year of 
,791.901 
Tht art debt ob Drcanber 1. 1915, vats S3G.0CS,7M.73, a decrease 
tke fiscal t^w oI $ISi,791.S0L 



S113,230 46 



TVb UbBce iadoics tbt s;^:a of $8.S3l\^. tfe aHKNmt runain- 
1^ sacspcfidrd cf tiie sfiecttl a i yrcyiataoa for xke pmtcctioa oi the 
sappty in aqiwdiKt& aDd dse ^cias of SLTIS^SS^ tlie amount 
CBexpesdcd of dse specbl a^ypgprianaa m 1912, and 
Sl,$r4^3& of tfe ^prcni appwfriatacii is: I9I3 &c the proCcctkm and 
iH^xwoMmt of tfe vattr $t:?piy. 

TW Boaid Has afeo frmvrd d^KH::::^ die y^ear ewfias Xovember 
3D. 191^ $43L3aiSL13 fran totals, titie ^aj^ cf UsmL land products 
and piyvrr and from c<i»er pcvxi^ecs f^doa t^ opctatioDs of the 
Board, vlodu accwdb^ ti> :$ievtx«i 1$ of t^ >[ftropofitan Water 
Act. are iwfied by tW Tit«$iHer of ^e C^MHKoveahk to the pay- 
MHKt of tttete^ Oft tW Metrop^ftaai Wa«er Loaa. to siakiii^ fund 
t tquiita a wa tSs and espe«ks<^ of ata^aMHate aM opetatmt of utris, 
ia Kdactkm of ^le aiaoostt u> W assessed ipooi the Metropolitan 
Water Dk^nct fee tfce v^wnr. 
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Sums received from sales of water to municipalities not belonging 
to the District and to water companies, and from municipalities for 
admission to the District, have been applied as follows: — 

For the pmod pricH* to December 1, 1906, distributed to the cities 
and towns of the District, as provided by section 3 (^ the Met- 
ropolitan Wato- Act, *219,865 65 

For the period beginning December 1, 1906, and pnor to Dec^nber 
1, 1914, i^^died to the Metropdiitan Water Loan Sinking Fund, 
as provided by chapter 238 of the Acts <rf 1907, .... 51,569 11 

For the year beginning December 1, 1914, and aiding November 
30, 1915, api^ied to the Metropditan Water Loan Sinking Fuad, 
as provided by said last-named act, 14,075 77 

$285,510 53 
Metropolitan Sewerage Works. 

Construction. 
The loans authorized under the various acts of the Legislature for 
the construction of the Metropolitan Sewerage Works, the receipts 
which are added to the proceeds of the loans, and the expenditures 
for construction, are ^ven below, as follows: — 

North MetropolUan System. 
Loans authorized for expenditures for con- 
struction under the various acts, including 
those for the Revare, Bdmont and Maiden 
ext^isions. North Systan enlargements and 
extensions, New Mystic sewer. Deer Island 
outfall extension, lowering sewer siphon 
under Maiden River and balance of appro- 
priation under chapter 215, Acts of 1915, . $7,227,365 73 
Receipts from sales of real estate and from 
miscellaneous sources, which are placed to 
the credit of the North Metropohtan 
System: — 
For the year ending November 30, 1915, 153 27 
For the period prior to December 1, 1914, 85,363 52 
Amount approved for payment by the Board ^ 
out of the Metropolitan Sewerage Loan 
Fund, North System: — 
For the year ending November 30, 1915, $37,249 63 

For the period prior to December 1, 1914, 7,084,383 48 

$7,312,882 52 $7,121,633 11 
Balance December 1, 1915, $191,249 41 

' The word *' Board " nien to the Metropolitan Sewerage Commiasioxi and its auooeasor, the Metro- 
politan Water and Sewerage Board. 
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Soujth Metropolitan System. 
Loans authorized for expenditures for con- 
struction under the various acts, applied to 
the construction of the Charies Biver valley 
sewer, Neponset valley sewer, High-level 
sewer and extensions (including Wellesley 
branch), and an additional appropriation 
authorized by chapter 210, Acts of 1915, . $9,222,046 27 
Receipts for pumping, sales of real estate and 
from miscellaneous sources, which are 
placed to the credit of the South Metro- 
politan System: — 
For the year ending November 30, 1915, . 4,972 24 

For the period prior to December 1, 1914, 14,092 01 

Amount approved by the Board for payment 
as follows: — 
On account of the Charles River valley 

sewer, $800,046 27 

On account of the Neponset valley sewer, 911,531 46 

On account of the High-level sewer and 
extensions: — 
For the year ending November 30, 

1915, 72,447 38 

For the period prior* to December 1, 

1914, 7,139,151 99 

$9,241,110 52 $8,923,177 10 

Balance December 1, 1915, $317,933 42 

The amount of the Metropolitan Sewerage Loan bonds issued at 
the end of the fiscal year was $16,011,412, bonds to the amount of 
$130,500 having been issued during the year. Of the amount issued> 
$15,440,912 were sinking fund bonds, and the remainder, amounting 
to $570,500, were serial bonds. 

At the end of the year the amount of the outstanding bonds was 
$15,982,412, as bonds issued on the serial payment plan to the 
amouht of $13,000 had been paid during the year, $29,000 having 
been paid to December 1, 1915. 

Of the total amount outstanding at the end of the year, $7,104,500 
were issued for the North Metropolitan System and $8,877,912 for 
the South Metropolitan System. The Metropolitan Sewerage Loan 
Sinking Fund amounted on December 1, 1915, to $3,290,979.46, of 
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which $2,095,509.86 was on account of the North Metropolitan 
System and $1,195,469.60 was on account of the South Metropolitan 
System, an increase during the year of $279,467.02. 

The net debt on December 1, 1915, was $12,691,432.54, a decrease 
of $161,967.02. 

Included in the above figures for the North Metropolitan System 
is $570,500 in serial bonds issued under chapter 512 of the Acts of 
1911, of which $29,000 has been paid. 

Maintenance. 

North Metropolitan System. 

Appropriated for the year ending November 30, 1915, . . $186,000 00 

Portion of appropriation under chapter 775, Acts of 1914, 10,569 06 

$196,569 06 
Receipts from pumping and from other sources, which are returned 
to ttie appropriation: — 
For the year ending November 30, 1915, 568 97 

$197,138 03 
Amount approved for payment by the Board: — 

For the year endiog November 30, 1915, . 179,177 60 

Balance December 1, 1915, . $17,960 43 

South Metropolitan System. 
Appropriated for the year ending November 30, 1915, . . $117,855 00 
Receipts from sales of property and for piunping, which are re- 
turned to the appropriation: — 
For the year ending November 30, 1915, 145 28 

$118,000 28 
Amount approved for payment by the Board: — 

For the year ending November 30, 1915, 108,060 86 

Balance December 1, 1915, $9,939 42 
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Appendix No. 7. 



LEGISLATION OF THE YEAR 1915 AFFECTING THE 
METROPOLITAN WATER AND SEWERAGE BOARD. 



General Acts, 1916. 

Chaptbb 75. 

An Act relative to the weekly payment of wages. 
Be ii enacted, etc., as follows: 
1909. 514. 1 lu. Section 1. Section one hundred and twelve of chapter 

etc.. anMnded. * 

five hundred and fourteen of the acts of the year nineteen 
hundred and nine, as amended by chapter three hundred 
and fifty of the acts of the year nineteen hundred and ten, 
by chapter two hundred and eight of the acts of the year 
nineteen hundred and eleven, by chapter seven hundred and 
eighty-four of the acts of the year nineteen hundred and 
thirteen, and by chapter two hundred and forty-«even of 
the acts of the year nineteen hundred and fourteen, is 
hereby further amended by striking out the words "or any 
of the building trades", in the fifth line, and inserting in 
place thereof the words: — or in the erection, alteration, 
repair or removal of any building or structure, — so as to 
WeeUypay- read as follows: — Section 112, Every person, firm or 
wacw,ete. corporation engaged in carrying on a factory, workshop, 
manufacturing, mechanical or mercantile establishment, 
mine, quarry, railroad or street railway, or a telephone, 
telegraph, express or water company, or in the erection, 
alteration, repair or removal of any building or structure, 
or the construction or repair of any railroad, street railway, 
road, bridge, sewer, gas, water or electric light works, pipes 
or lines, shall pay weekly each employee engaged in his or 
its business the wages earned by him to within six days 
of the date of said payment, but any employee leaving his 
or her employment, shall be paid in full on the following 
regular pay day; and any employee dischai^ed from such 
employment shall be paid in full on the day of his discharge, 
or in the city of Boston as soon as the provisions of law 
requiring pay rolls, bills and accounts to be certified shall 
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have been complied with; and the commonwealth, its 
officers, boards and commissions shall so pay every me- 
chanic, workman and laborer who is employed by it or 
them, and every person employed by it or them in any 
penal or charitable institution, and every county and dty 
shall so pay every employee who is engaged in its business 
the wages or salary earned by him, unless such mechanic, 
workman, laborer or employee requests in writing to be paid 
in a different manner; and every town shall so pay cadi 
employee in its business if so required by him; but an 
employee who is absent from his regular place of labor at 
a time fixed for payment shall be paid thereafter on de- 
mand. The provisions of this section shall not apply to an 
employee of a co-operative corporation or association if he 
is a stockholder therein unless he requests such corporation 
to pay him weekly. The public service commission, after 
a hearing, may exempt any railroad corporation from pay- 
ing weekly any of its employees if it appears to the board 
that such employees prefer less frequent payments, and that 
their interest? and the interests of the public will not soffo- 
thereby. No corporation, contractor, person or partnership 
shall by a special contract with an employee or by any 
other means exempt himsdf or itself from the provisions of 
this and the following section. Whoever violates the pro- 
visions of this section shall be punished by a fine of not 
less than ten nor more than fif^ dollars. 

Section 2. This act shall take effect upon its passage. 
[Approved March 17, 1915. 



Chaptsb 05. 

An Act relative to the BETIBElfEXT OF CEXtASSi VET- 
ERANS IX THE SERVICE OF THE COMMOBTirEALTH. 

Be it enacted, etc., as follows: 

Section one of chapter four hundred and fifty-ei^t of ^^^^^ 
the acts of the year nineteen hundred and seven is herdbj 
amended by inserting after the word ''war'% in the tenth 
line, the words: — after five years, — and by striking oat 
the words ''at any time", in the twelfth and tiiiiteenth fines, 
so as to read as follows: — Section 1, A veteran of the 
civil war in the service of the conunonweahh^ if ineapaci- \ 
tated for active duty, sludl be retired from active soviocv 
with the consent of the governor, at one half the rate of 
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compensation paid to him when in active service, to be paid 
BcoTiflo. out of the treasury of the commonwealth: provided, that no 

veteran shall be entitled to be retired under the provisions 
of this act unless he shall have been in the service of the 
commonwealth at least ten years. But if, in the opinion of 
the governor and council, any veteran of the civil war, after 
five years, in said service is incapacitated to such a degree 
as to render his retirement necessary for the good of the 
service, he may so be retired. A veteran retired under the 
provisions of this act, whose term of service was for a fixed 
number of years, shall be entitled to the benefits of the 
act without reappointment. [Approved March 23, 1915, 



Chaptbb 147. 

An Act to pbovide for additional regulation rela- 
tive TO THE INTRODUCTION OP SEWAGE INTO THE 
SOUTH METROPOLITAN SEWERAGE SYSTEM. 

Be it enacted, etc., as follows: 

SLSk.*^ Section 1. Section eight of chapter four hundred and 
twenty-four of the acts of the year eighteen hundred and 
ninety-nine is hereby amended by striking out the word 
''and'' where it first occurs, in the fifth line, and inserting 
after the word "control", in the same line, the words: — and 
regulation, — so as to read as follows: — Sections. Any 
city or town, within the limits of which any main sewer 
shall have been constructed under the provisions of this 
act, shall connect its local sewers with such main sewer, 
except as hereinafter provided, subject to the direction, 
control and regulation of said board, and any person, firm 
or corporation may, subject to the direction, control and 
regulation, from time to time, of said board, and subject 
to such terms, conditions and regulations as each city or 
town may prescribe, connect private drains with such main 

Proviao. sewer: provided, that the said board shall, without expense 

to the city of Quincy, make all connections and take and 
construct such intercepting sewers as may be necessary to 
enable the city of Quincy to drain by gravity its territory 
into said metropolitan sewer. The present pumping station 
and force mains of the city of Quincy shall be taken and 
paid for by said board of metropolitan sewerage commis- 
sioners, and said board shall build and operate such new 
force main or mains and pumping stations as may be neces- 
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to apply. 
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Metropolitan 

Sewerage 
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teen hundred and ninety-nine, the treasurer and receiver 
general shall issue from time to time, in the name and 
behalf ' of the commonwealth and under its seal, bonds 
designated on the face thereof. Metropolitan Sewerage 
Loan, to* an amount not exceeding five thousand dollars, 
in addition to the amount of such bonds heretofore author- 
ized for the construction of the south metropolitan sewerage 
works. 

Section 2. The provisions of chapter four hundred and 
twenty-four of the acts of the year eighteen hundred and 
ninety-nine and of all acts in amendment thereof and in 
addition thereto shall, so far as they may be applicable, 
apply to the indebtedness authorized by this act and to all 
proceedings hereunder. 

Section 3. This act shall take effect upon its passage. 
[Approved April 28, 1916. 



Chapter 215. 



An Act accepting certain conditions relative to the 

improvement of malden river. 
Be it enacted, etc., as follows: 

Section 1. The conditions set forth in the act of con- 
gress, known as the River and Harbor bill, approved July 
twenty-fifth, nineteen hundred and twelve, and in acts in 
addition thereto and in amendment thereof, which require 
that the sum appropriated, or to be made available, by 
congress by said acts, for completing the improvement in 
Maiden river in this commonwealth, shall not be expended 
until the commonwealth has lowered the siphon of the 
metropolitan sewer which now crosses said river, and shall 
have pledged itself for all cost of maintenance of the new 
depth of the channel, are hereby accepted; and the metro- 
politan water and sewerage board is hereby authorized and 
directed to lower the said siphon and to do any other act 
or thing necessary to comply with the requirements of the 
said acts, and may expend for this purpose a sum not ex- 
ceeding seventy thousand dollars. 

Section 2. To meet the expenses incurred under the 
provisions of this act the treasurer and receiver general 
shall issue from time to time in the name and behalf of the 
commonwealth and under its seal, bonds designated on the 
face thereof. Metropolitan Sewerage Loan, to an amount 
not exceeding seventy thousand dollars, in addition to the 
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amount of such bonds heretofore authorized for the con- 
struction of the north metropolitan sewerage works. 

Section 3. The provi^ns of chapter four hundred and S^ftS'uw 
thirty-nine of the acts of the year eighteen hundred and *<> apply. 
eighty-nine and of all acts in amendment thereof and in 
addition thereto shall, so far as they may be applicable, 
apply to the indebtedness authorized by this act and to all 
proceedings hereunder. 

Section 4. This act shall take effect upon its passage. 
[Approved April 29, 1915, 



Chapteb 244. 

An Act to fix responsibiutt fob the payment of 
workmen's compensation by the commonwealth 

AND BY counties, CITIES, TOWNS AND DISTRICTS. 

Be it enaded, etc,, as follows: 

Section 1. Every board, commission and department of ^S?5*J^pro- 
the commonwealth employing laborers, workmen and me- ^i^en^'s 
chanics, the Boston transit commission, and every county, ©ojipensation 
city, town and district which has accepted the provisions 
of chapter ei^t hundred and seven of the acts of the year 
nineteen hundred and thirteen shall, through its executive 
officer or board, designate a person to act as its agent in 
furnishing the benefits due under chapter seven hundred 
and fifty-one of the acts of the year nineteen hundred and 
eleven and acts in amendment thereof and in addition 
thereto. Such agent shall be held responsible for the proper 
carrying out of this act under the direction and supervision 
of the industrial accident board until his agency is revoked 
and a new agent designated. The name and address of 
every such agent shaU be filed with the industrial accident 
board immediately upon his designation; and each of the 
foregoing boards, commissions, departments, counties, cities, 
towns and districts shaU designate such an agent within 
thirty days after this act takes effect. 

Section 2. This act shall not apply to counties, cities, Not to apply 
towns and districts which are insured under the provisions counties, cities, 
of chapter seven hundred and fifty-one of the acts of the 
year nineteen hundred and eleven and acts in amendment 
thereof. 

Section 3. This act shall take effect on the first day of ^« <>' ^king 
June, in the year nineteen hundred and fifteen. [Approved 
May 10, 1915. 



218 



METROPOLITAN WATER [Pub. Doc. 



igil. 624. 1 1, 
nded. 



RemoTals, 
suspensions 
ana transfers 
in oivil service. 



Action of 
officer or 
board, eto., 
may be re- 
viewed by 
court. 



Decision to be 
final. 



Chaptbb 251. 

An Act belative to removals, suspensions and trans- 
fers IN THE CIVIL SERVICE. 
Be it enacted, etc, as follows: 

Section one of chapter six hundred and twenty-four of 
the acts of the year nineteen hundred and eleven is hereby 
amended by striking out the word "ten'^ in the fourteenth 
line, and inserting in place thereof the word: — thirty, — 
and by striking out the word "the", in the twenty-second 
line, and inserting in place thereof the word: — any, — so 
as to read as follows: — Section 1. Every person now hold- 
ing or hereafter appointed to an officile classified under the 
civil service rules of the commonwealth, except members of 
the police department of the city of Boston, of the police 
department of the metropolitan park commission, and 
except members of the district police, whether appointed 
for a definite or stated term, or otherwise, who is removed 
therefrom, lowered in rank or compensation, or suspended, 
or, without his consent, transferred from such office or em- 
ployment to any other, may, after a public hearing, as 
provided for by section two of chapter three hundred and 
fourteen of .the acts of the year nineteen hundred and four, 
as amended by chapter two hundred and forty-three of the 
acts of the year nineteen hundred and five, and within 
thirty days after such hearing, bring a petition in the 
police, district or municipal court within the judicial district 
where such person resides, addressed to the justice of the 
court and praying that the action of the officer or board in 
removing, suspending, lowering or transferring him may be 
reviewed by the court, and after such notice to such officer 
or board as the court may think necessary, it shall review 
the action of said officer or board, and hear any witnesses, 
and shall affirm said order unless it shall appear that said 
order was made by said officer or board without proper 
cause or in bad faith, in which case said order shall be 
reversed and the petitioner be reinstated in his office. The 
decision of the justice of said police, district or municipal 
court shall be final and conclusive upon the parties. [Ap- 
proved May 11, 1916, 
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Spedftl Aeta, 1915. 

CBApm 156. 

An Act iiAkiNo an appbopriation fob maintaining 

AND OPEBATING THE SOUTH ICSTBOPOLITAN 8EWEB- 
AOE SYSTEM. 

Be it enacted, dc., a» follows: 

Section 1. A sum not exceeding one hundred seventeen South metro- 
thousand eight hundred and fifty-five dollars is hereby aermngp 
appropriated, to be paid out of the South Metropolitan '™'^" 

Sewerage System Maintenance Fund, for the cost of main- 
tenance and operation of the south metropolitan sewerage 
system, comprising a part of Boston, the cities of Newton 
and Waltham, and towns of Brookline, Watertown, Ded- 
ham and Milton, during the fiscal year ending on the 
thirtieth day of November, nineteen hundred and fifteen. 

Section 2. This act shall take effect upon its passage. 
[Approved March 10, 1915. 



Chaptbb 157. 
An Act making an appropriation for maintaining 

AND operating THE NORTH METROPOLITAN SEWER- 
AGE SYSTEM. 

Be it enacted, etc., as follows: 

Section 1. A sum not exceeding one hundred . eighty- North metro- 
five thousand five hundred dollars is hereby appropriated, agesystem. 
to be paid out of the North Metropolitan Sewerage System 
Maintenance Fund, for the maintenance and operation of 
a system of sewage disposal for the cities included in what 
is known as the north metropolitan sewerage system, dur- 
ing the fiscal year ending on the thirtieth day of November, 
nineteen hundred and fifteen. 

Section 2. This act shall take effect upon its passage. 
[Approved March 10, 1916. 



Chaptbb 159. 

An Act making an appropriation for maintaining 

and operating the metropolitan water system. 
Be it enacted, etc., as follows: 

Sbction 1. A sum not exceeding four hundred sixty MetropoUtan 
thousand s' ed and twenty dollars is hereby ap- mainteDanoe.' 
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propriated, to be paid out of the Metropolitan Water 
Maintenance Fund, for the maintenance and t>peration of 
the metropolitan water system for the cities and towns in 
what is known as the metropolitan water district, during 
the fiscal year ending on the thirtieth day of November, 
nineteen hundred and fifteen. 

Section 2. This act shall take effect upon its passage. 
[Approved March 10, 1915, 
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Thomas M. 
McGce. 



Dependents 
of James 
McGovern. 



Chaptbb 369. 

An Act in further addition to the acts making ap- 
propriations FOR SUNDRY MISCELLANEOUS EXPENSES 
AUTHORIZED DURING THE PRESENT YEAR AND FOR 
CERTAIN OTHER EXPENSES AUTHORIZED BY LAW. 

Be it enacted, etc, as foHows: 

Section 1. The sums hereinafter mentioned are appro- 
priated, to be paid out of the treasury of the commonwealth 
from the ordinary revenue, unless otherwise specified, to 
wit: — 

For Thomas M. McGee, in compensation for injuries to 
his minor son, Paul R. McGee, caused by an automobile 
operated by an employee of the metropolitan water and 
sewerage board, the sum of one hundred and fifteen dollars, 
to be paid from the Metropolitan Water Maintenance 
Fund. 

To be expended by the metropolitan water and sewerage 
board for the benefit of the dependents of James McGov- 
ern,- as authorized by chapter one hundred and one of the 
resolves of the present year, the sum of five hundred 
dollars, to be paid from the Metropolitan Sewerage Main- 
tenance Fund, North System. 



Chapteb 76. 

Resolve providing for improvements in the north 
metropolitan sewerage system. 
i^JJJth^e^^ R^^olved, That the metropolitan water and sewerage 
era»e*^tCTa[ board is hereby authorized to use the balance remaining of 

the amount appropriated for repairing the damage done 
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by a recent explosion at the metropolitan sewerage pumping 
station in East Boston for the extension of existing works 
in the north metropolitan sewerage system and the con- 
struction of such new works as the board may deem neces- 
sary for the said north system. [Approved April 28, 1915, 



Cbaftbb 101. 

Resolve in favor of the family of the late james 
mcoovern of boston. 
Resolved, That the metropolitan water and sewerage Pamayof 
board is hereby authorized to pay to the dependents of the MoG<^»m. 
late James McGovem of Boston the sum of five hundred 
dollars, in compensation for injuries sustained by him by an 
explosion which occurred at the East Boston pumping sta- 
tion on June first, in the year nineteen hundred and four- 
teen, and from the effects of which he has since died. The 
payments shall be made from the North Metropolitan 
Sewerage Fund. Chapter one hundred and fifty-four of 
the resolves of the year nineteen hundred and fourteen is 
hereby repealed. [Approved May 17, 1915. 



Chapter 12S. 

Resolve providing fob the payment by the common- 
wealth OF A SUM OF MONEY TO JOSEPH HANBEDDY. 
Resolved, That the metropolitan water and sewerage Payment by 
board be authorized and directed to make such settlement wealth of sum 
of the claim of Joseph Hanreddy for compensation for Jo8M)h Han- 
money spent and expenses incurred by him in connection 
with various suits brought against him in the performance 
of a contract for constructing a pressure tunnel and laying 
a pipe line in section seven of the Weston aqueduct supply 
mains in the city of Newton, as appears to them just and 
equitable, at an expense not exceeding ten thousand dollars, 
to be paid from the Metropolitan Water Loan Fund, and 
the treasurer and receiver general is hereby authorized to 
borrow upon the credit of the commonwealth, under the 
provisions of the general or special laws relative to the 
loans for metropolitan w^ter construction, such sums, not 
exceeding ten thousand dollars, as the metropolitan water 
and sewerage board deem necessary. [Approved May 27, 
1916. 
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Investigatioxi 
as to hours of 



Chaptbb 137. 

Resolve providing for an investigation relative to 
the hours of labor of public employees and 
relative to saturday half-holiday^ for laborers, 
workmen and mechanics employed by or on be- 
half of the commonwealth. 
Resolved, That the subject-matter contained in the bill 



^Lyew!^"* relative to the hours of labor of public employees, priifted 
hSSu^rti!'" ^ House Document No. 397, and in the bill relative to 
Saturday half -holidays for laborers, workmen and me- 
chanics employed by or on behalf of the commonwealth, 
printed as House Document No. 2140, both of the current 
year, be referred to the commission on economy and eflS- 
ciency for investigation. Said commission shall report the 
results of its investigation, together with such recommenda- 
tions as it may deem advisable, to the next general court 
on or before the second Wednesday in January. [Ap^ 
proved May 28, 1915, 
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